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MEMORANDUM 


TO        :       Members,  Public  Utilities  Commission 

Commissioner  H.  Welton  Flynn,  President 
Commissioner  Arthur  V,  Toupin,  Vice  President 
Commissioner  Jeffrey  Lee, 
Commissioner  Charna  E.  Staten 
Commissioner  Mark  W.  Buell 
Dean  Coffey,  General  Manager 


SUBJECT:       AUTHORIZATION  OF  CONTRACT  MODIFICATIONS 


By  PUC  Resolution  88-0115,  dated  April  12,  1988,  the  Commission  delegated  to 
the  Manager,  Utilities  Engineering  Bureau,  the  authority  to  execute 
construction  contract  modifications  in  amounts  up  to  $50,000  or  10%  of  the 
original  contract  amount. 

Summarized  bel ow  are  all  contract  modi fi cations  executed  duri ng  the  period 
January  1,  1988  through  March  31,  1988: 

HH-656     -    No.  47  Van  Ness  Line  -  Trolley  Overhead  Reconstruction 

A.         Contract  Modification  No.   1,  a  debit  of  $25,075.00  provided 
for: 

1.  The  furnishing  and  installation  of  a  new  negative 
auxiliary  span  across  Van  Ness  Avenue  between  (2) 
trolley  poles. 

2.  The  removal  and  salvaging  of  an  existing  pole. 

3.  The  furnishing  and  instal 1 ation  of  a  new  ATEA  765 
trol ley  pole  to  replace  the  pole  removed,  including 
construction  of  special  re-designed  foundation, 

4.  The  revision  of  various  bid  item  quantities. 
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Contract  completion  was  extended  by  23  calendar  days  of  which  10 
calendar  days  was  attributable  to  inclement  weather. 

B.        Contract  Modification  No.  2,  a  debit  of  $890.00  provided  for: 

1 .  The  extra  labor,  material  and  equipment  necessary  to 
construct  a  redesigned  portion  of  an  overhead  loop. 

2.  An  increase  in  bid  item  No.  28,  (furnish  and  install  trolley 
wires ) . 

Contract  completion  was  extended  by  three  calendar  days. 

Total  Contract  Modifications  for  HH-656  =  $25,965.00 
(2.n  of  Contract) 

WD-1730    -    SFWD    Central    Pump    Station    -  Seismic    Reinforcement    and  Pump 

Installation  _ 

Contract  Modification  No.  1,  a  debit  of  $22,011.00. 

Provided  for  the  replacement  of  a  22  foot  section  of  20-inch  steel 
piping  which  was  located  in  the  concrete  floor  of  the  pump 
station.  Replacement  of  the  pipe  section  necessitated  the  removal 
and  replacement  of  the  concrete  floor  area  where  the  20-inch  steel 
pipe  was  located.  This  replacement  was  required  because  of  a 
rupture  to  the  existing  20-inch  steel  pipe. 

Contract  completion  was  extended  by  ten  calendar  days  for  this 
work. 

Total  Contract  Modifications  for  WD-1730  =  $22,011.00 
{4.6%  of  Contract) 

WD-1926    -    Installation  of  Probe  Meters  and  Controllers  to  SFWD  Pipelines 
Contract  Modification  No.  2,  a  debit  of  $2,200.00  provided  for: 

1 .  Furnishing  and  instal 1 ing  approximately  100  1 inear  feet  of 
1-inch  Schedule  80  PVC  pipe  at  the  Sunset  Reservoi  r  to 
replace  unusable  existing  conduit. 

2.  Installation  of  a  deeper  flow  meter  box  at  the  Casey  Quarry 
site.  The  depth  of  the  water  pipe  bel  ow  grade  (7  ft. ) 
necessitated  a  larger  box  than  specified  in  the  contract. 

Total  Contract  Modifications  for  WD-1926  =  $2,200.00 
(5.3%  of  Contract) 
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May  6,  1988 


NOTICE  OF  PUBLIC  HEARINGS 
TO  CONSIDER  REVISED  SCHEDULES  OF  RATES 
AND  CHARGES  TO  BE  CHARGED  BY  THE 
SAN  FRANCISCO  WATER  DEPARTMENT 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  will  conduct  public  hearings  on  Tuesday, 
May  24,  1988  at  5:30  P.M.,  in  Room  1194,  State  Office  Building,  350  McAllister 
Street,  San  Francisco,  California  to  consider  the  adoption  of  revised 
Schedules  of  Rates  and  Charges  to  be  charged  by  the  San  Francisco  Water 
Department  for  water  service  to  retail  customers  in  San  Francisco  and 
wholesale  customers  in  suburban  areas. 

Copies  of  the  proposed  rates  and  charges  will  be  on  file  for  public 
review  with  the  Secretary  in  Room  287,  City  Hall,  San  Francisco,  California 
beginning  May  16,  1988. 

All  interested  parties  are  invited  to  attend  the  public  hearing  and 
present  their  views. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
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REGULAR  MEETING 
Room  282,  City  Hall 
2:00  P.M. 
May  10,  1988 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 
Jeffrey  Lee 
Charna  E.  Staten 
Mark  W.  Buell 

BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


Dean  W.  Coffey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


88-080 


Call  to  Order:     2:10  P.M. 


Present:       President  H.  Welton  Flynn,  vice  President  Arthur  V. 

Toupin,  Commissioner  Charna  E,  Staten,  Commissioner 
Jeffrey  Lee 

Excused:       Commissioner  Mark  W.  Buell 

On  motion  of  Toupin,  seconded  by  Lee,   the  Minutes  of  the  regular 
meeting  of  April  26,   1988  and  special  meeting  of  April  28,   1988  were 
approved , 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Staten,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0156        MR        Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totaling  $169,500.00. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten,  Lee 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0157        WD        Approving  collections  for  the  months  of  January, 
February  and  March,   1988,  of  charges  for  damages 
which  the  San  Francisco  Water  Department  has 
against  miscellaneous  debtors  in  the  amount  of 
$25,699.52. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten,  Lee 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0158        BLHP    Approving  collections  for  the  months  of  January , 
February  and  March,   1988,   of  charges  for  damages 
which  the  Bureau  of  Light,  Heat  and  Power  has 
against  miscellaneous  debtors  in  the  amount  of 
2,998.32,   and  write-off  debts  in  the  amount  of 
5,546.22. 

VOTE:     Ayes  -  Flynn,  Toupin,   Staten,  Lee 


88-081 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

of^'churk^v  'r'  to  draw  a  warrant  in  favor 

of  ^50  nno*  f?^  "'^^^^^  ^'  the  amoun? 

of  $50,000,  m  full  settlement  of  property  damaqe 
claim  against  the  San  Francisco  Water  Department! 
^^nri^^  \twelve-inch  water  main  break  on  ' 

Stockton  Street  near  Broadway  street  on  August  26, 


VOTE  ; 


Ayes  -  Flynn,  Toupin,  Staten,  Lee 


On  motion  of  Staten,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  a  warrant  in  favor 
of  Bruce  Woolam,   in  the  amount  of  $20,000,   in  full 

Franrt^^nVf  ^^^^^^^^  ^^^^^^  ^^^^^  against  the  San 
Francisco  Water  Department,  arising  from  an  accident 
at  430  Brannan  Street  on  November  27,  1986. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten,  Lee 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

un^^Qo?^  f^"  Francisco  Water  Department  Contract  No. 
WD-1991,  8-Inch  and  12-Inch  Ductile  Iron  Main 
Installation  in  Clay  Street  between  Kearny  and  Drumm 
Streets,   m  the  amount  of  $349,900,   to  Interlane 
Engineering  and  P&j  Utility  Co.,  AJV,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten,  Lee 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

f^JJ^^nic^  ^^"^  Francisco  Water  Department  Contract  No 
WD-^005,  Suburban  Division  Road  Paving,   in  the 
amount  of  $176,189.10,   to  C.  F.  Archibald  Paving, 
Inc.,  Contractor, 


VOTE: 


Ayes  -  Flynn,  Toupin,  Staten,  Lee 


On  motion  of  Staten,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No 
WD-2002,  8-Inch  Ductile  Iron  Main  Installation  in 
Mann  Street  from  Bayshore  Boulevard  to  Kansas 
Street  and  Barneveld  Avenue  from  Rickard  to  Silver 
Avenues,   in  the  net  amount  of  $58,231.00,  to  Uniacke 
construction,   inc.  and  vickers  Concrete  Sawing,  A 
Joint  Venture. 

VOTE:     Ayes  -  Flynn,  Toupin,   Staten,  Lee 


88-082 


On  motion  of  Staten,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0164        HH      Accepting  the  work  performed  under  Hetch  Hetchy 
Contract  No.  HH-777,  Transit  Power  Substations  - 
Painting  and  Roofing  Work,  as  satisfactorily 
completed;   approving  Credit  Modification  No.  2  in 
the  amount  of  $7,881.38;   authorizing  an  extension  of 
time  for  unavoidable  delays  of  23  calendar  days;  and 
authorizing  final  payment  in  the  amount  of  $4,538.29 
to  The  Phoenix  Paint  Company,  Contractor, 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten,  Lee 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

8  8-0165        MR      Approving  Debit  Modification  in  the  amount  of 

$23,976.00  to  provide  funds  for  additional  work  as 
set  forth  in  Contract  Modification  No.   1  to 
Municipal  Railway  Contract  No.  MR-989(I),  Kirkland 
Division  Replace/Rehabilitate  Cyclone  Vacuum  System; 
and  authorizing  an  extension  of  time  of  70  calendar 
days  to  complete  the  work. 

VOTE:     Ayes  -  Flynn,  Toupin,   Staten,  Lee 


On  motion  of  Staten,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0166        HH      Rejecting  all  bids  received  on  April  12,  1988  for 
Hetch  Hetchy  Contract  No.  HH-794  -  San  Joaquin 
Pipeline,  Raise  Valve  Boxes  and  Repair  Exterior 
Coat  ing , 

VOTE:      Ayes  -  Flynn,  Toupin,  Staten,  Lee 


On  motion  of  Lee,   seconded  by  Toupin,   the  following 
resolution  was  adopted: 

88-0167        HH      Authorizing  the  Real  Estate  Department  to  negotiate 
and  execute  a  lease  with  the  State  of  California  for 
the  use  of  Hetch  Hetchy  Parcels  1012  and  1013  in  San 
Joaquin  County,  as  campground  and  day-use  facilities. 

VOTE:     Ayes  -  Flynn,  Toupin,   Staten,  Lee 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0168        E        Accepting  the  work  performed  under  San  Francisco 

Water  Department  Contract  No.  WD-1964,   Bay  Division 
Pipelines  No,  1  and  2  -  Replacement  of  Vault  Covers, 
as  satisfactorily  completed;  approving  Credit 
Modification  No.   1  in  the  amount  of  $2,903,80; 
waiving  the  contract  requirement  for  forfeiture  of 
separate  penalty  by  Contractor  to  City;  authorizing 
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payment  of  $4  ,  796  .  98  to  the  State  Labor  Commissionei: 
pursuant  to  the  Amended  Notice  to  Withhold  dated 
January  13,   1988;   and  authorizing  final  payment  in 
the  amount  of  $9,671.34  to  United  Engineering 
Technology,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Staten,  Lee 


On  motion  of  Toupin,  seconded  by  Staten,  the 
following  resolution  was  adopted: 

88-0169        FM      Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Supplemental  Appropriation  in  the 
amount  of  $46,000  from  Transit  Impact  Development 
Fee  (TIDF)  proceeds  to  Object  420,  Services  of  City 
Attorney,   to  reimburse  Howard ,  Rice ,  Nemer ovsk i , 
Canady,  Robertson  &  Falk  for  costs  related  to  use  of 
TIDF  proceeds. 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission, 

******** 

Report  of  the  General  Manager 
Budget  Reduction 

Mr.  Dean  W.  Coffey,  General  Manager  of  Public  Utilities,  reported 
that  the  Mayor  had  released  information  regarding  the  upcoming 
budget  cuts,  copies  of  which  were  furnished  to  the  Commission.  He 
said  that  staff  will  be  asking  the  Commission  to  set  the  date  for  a 
public  hearing  on  Municipal  Railway  fares  and  route  changes. 

Graffiti 

Mr,  William  G.  Stead,  General  Manager ,   Municipal  Rai Iway ,  reported 
that  on  Sunday,  May  8,  1988  at  approximately  2:00  p.m.  a  group  of 
vandals  entered  the  Potrero  Division  yard  and  vandalized  71  coaches 
with  3  colors  of  paint,  both  inside  and  outside.     In  addition  7 
windshields  were  smashed .     It  will  take  600  hours  of  labor  to  remove 
the  graffiti  and  $2,000  to  replace  the  windows.     Funds  have  been 
transferred  to  the  Protective  Services  Division  to  increase  mobile 
and  static  guards  and  dog  patrols.     He  said  that  one  of  the  vandals 
was  identifiable  by  his  graffiti  "tag"  as  a  person  who  had 
previously  been  arrested  for  writing  graffiti  on  Muni  buses. 

Commissioner  Toupin  expressed  the  opinion  that  efforts  should  be 
made  to  catch  them  in  the  act,   arrest  them  and  enforce  whatever 
penalties  the  law  provides. 

Commissioner  Lee  said  that  it's  important  to  bring  this  matter  to 
the  attention  of  the  Mayor  and  get  his  support  in  order  to  get  the 
cooperation  of  the  Police  Department  and  the  courts. 

Commissioner  Toupin  requested  the  following  information  regarding 
graffiti:     What  State  or  City  laws  are  violated  as  a  result  of  this 
type  of  activity?  if  the  individual  who  performs  the  act  is  a  minor? 
what  responsibilities  do  the  parents  have?  what  laws  are  the  parents 
violating,   if  any?  what  penalties  are  provided  under  the  law?  how 


88-084 


many  people  were  apprehended  in  the  last  year?  and,  how  many 
criminal  or  civil  cases  were  brought?     President  Flynn  directed  that 
staff  report  on  this  at  the  next  meeting.     Mr.  Stead  said  that  he 
had  been  unable  to  obtain  data  from  the  courts  regarding  the 
disposition  of  cases . 


******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED: 


2:55  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


88-085 
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CITY  AND  COUNTY  OF   SAN  FRANCISCO 


Resolution  No.   88-0156  MR 


5-10-88 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Non-litigated  Settlements 


None 


Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Virginia  Granillo  85T1233-1         2-6+         5-  6-86 

$25,000.00 
(DPW  to  pay  $25,000.00,  also.) 


Obie  Jacobs 


86B0630-4  3-7  11-15-86 

$250,000.00+ 


A 


$  25,000.00 


22,000.00 


Barbara  Larson 


86S0250-1  10-6+  5-11-87  A 
$500,000.00 


50  ,  000  .00 


Valerie  O'Buck 


86T07  4  8-1  30-1+  1-14-8  7  A 
$101,100.00 


22,500.00 


Marie  C.  Parlett 


86B5044-1  2-7 
$100,000.00 


9-19-86 


A 


50,000 . 00 


Judgments 


None 


$169,500.00 


Total  Settlements : 


(5) 


Index       560946         Sub-object  1450 


I  hereby  certify  that  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  May  10,  1988. 


Romame  A.   Boldridge,  Secretary 


5-10-J 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

88-0157 

RESOLUTION  Na  


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  months  of  January,  February,   and  March, 
1988,   of  charges  for  damages  against  miscellaneous  debtors, 
San  Francisco  Water  Department,   in  the  amount  of  $25,699.52, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,  ,  MAY      10  1988 

at  its  meeting  of  1  .  


PUBLIC  UTILITIES  COMMISSION 


CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  88"*0l^8 


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  months  of  January,   February,   and  March, 
1988,   of  charges  for  damages  against  miscellaneous  debtors. 
Bureau  of  Light,  Heat,   and  Power,   in  the  amount  of  $2,998.32, 
and  write-off  debts  in  the  amount  of  $5,546.22. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,  MAY      10  1988 

at  Its  meeting  of  


tilities  Commission" 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.       ^     O'  A.^J.J 


RESOLVED,   that  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department,   the  Manager  of  the  Claims  and  Contracts 
Bureau,    and  the  City  Attorney,    this  Commission  approves  and  hereby 
requests  the  Controller  to  draw  a  warrant  in  favor  of  Chuck  Y.  Gong 
and  Michael  C.  Gong  in  the  amount  of  $50,000.00,   in  full  settlement 
of  the  claim  against  the  San  Francisco  Water  Department  arising  from 
property  damage  sustained  following  a  twelve-inch  water  main  break  on 
Stockton  Street  near  Broadway  Street,  on  August  26,  1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY      10  1988 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commissionv 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


RESOLVED,   that  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department,   the  Manager  of  the  Claims  and  Contracts 
Bureau,   and  the  City  Attorney,   this  Commission  approves  and  hereby 
requests  the  Controller  to  draw  a  warrant  in  favor  of  Bruce  Woolam 
in  the  amount  of  $20,000.00,   in  full  settlement  of  the  claim  against 
the  San  Francisco  Water  Department  arising  from  personal  injury 
sustained  fol lowing  an  accident  at  43  0  Brannan  Street ,  on 
November  27,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  MAY         10  1988 


Secretary,  Publicutilities  CommissioiQ 


PUBLIC  UTILITIES  COMMISSION 


COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


RESOLVED,  That  thi s  Commi ssion  hereby  awards  San  Franci sco  Water 
Department  Contract  No.  1991,  8-Inch  and  12-Inch  Ductile  Iron  Main 
Installation  in  Clay  Street  between  Kearny  and  Drumm  Streets  in  the  net 
amount  of  $349,900.00  to  Interlane  Engineering  and  Pi,J  Utility  Co..  AJV, 
5873  Mission  Street,  San  Francisco,  California  94112,  as  the  lowest 
responsive  bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    MAY  10  1988  


0658F 


PUbLio  U  t  ILI  flES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


8S-01G2 


WHEREAS,  Under  Water  Department  Contract  No.  WD- 2 00 5,  various 
Suburban  Division  roads  in  Alameda  and  San  Mateo  Counties  are  to  be  paved 
or  resurfaced;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
April  14,  1988,  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-200  5,  Suburban  Division  Road  Paving  in  the 
amount  of  ^176,  189.  10  to  C.  F.  Archibald  Paving,  Inc. ,  P.  0.  Box  37, 
Redwood  City,  California  94084 ,  as  the  lowest  responsive  bidder  and 
rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetin,  of  "AY         1  0  1988 


Secretary,  Public  Utilities  Commission 


0704F 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2002,  8-Inch  Ductile  Iron  Main  Installation  in 
Marin  Street  from  Bayshore  Boulevard  to  Kansas  Street  and  Barneveld 
Avenue  from  Rickard  to  Silver  Avenues,  in  the  net  amount  of  $58,231.00  to 
Uniacke  Construction,  Inc.  and  Vickers  Concrete  Sawing,  A  Joint  Venture, 
5698  Diamond  Heights  Boulevard,  San  Francisco,  California  94131  as  the 
lowest  responsive  bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolutii 
at  its  meeting  of 


as  adopted  by  the  Public  Utilities  Commission 

1 0  1988 


ecretary,  Public 


0730F 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


88-0164 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  HH-777,  Transit  Power  Substations  -  Painting 
and  Roofing  Work,  as  satisfactorily  completed;  approves  Credit 
Modification  No.  2  in  the  amount  of  $7,881.38;  authorizes  an  extension  of 
time  for  unavoidable  delays  of  23  calendar  days;  and  authorizes  final 
payment  in  the  amount  of  $4,538.29  to  the  Contractor,  The  Phoenix  Paint 
Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    MAY        10  1988  


0598F 


HUbLiu  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


8S-01G5 


WHEREAS,  This  contract  modification  represents  a  change  to 
Municipal  Railway  Contract  No.  MR-989(I)  which  was  required  due  to  a 
change  in  Municipal  Railway  operating  plans  to  assign  60  foot 
articulated  motor  coaches  to  Kirkland  Division;   now  therefore  be  it 


RESOLVED,  That  this  Commission  approve  a  Debit     Modification  to 
provide  funds  in  the  amount  of  $23,976.00  for  additional  work  as  set 
forth  in  Contract  Modification  No.   1  to  Municipal  Railway  Contract 
No.  MR-989CI).   Kirkland  Division  Replace/Rehabilitate  Cyclone  Vacuum 
System  which  is  to  be  funded  under  Fund  Group  31-720-601732-300-06, 
FMS  Account  No.    914941;    and  be  it  further 


RESOLVED.  That  this  Commission  hereby  approves  an  extension  of  time 
of  seventy  calendar  days  to  the  contract  term  in  order  to  accomplish 
said  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY      10  1988 


at  its  meeting  of . 


Secretary,  Public  Utilities  CommissiSm 


PUBLIC  UTILITIES  COMMISSiON 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


88-0166 


RESOLUTION  No. 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  HH-794.  repair  work 
consisting  of  raising  various  valve  boxes  and  repairing  exterior  coatings 
is  to  be  perfomred  on  San  Joaquin  Pipelines  Nos.  1  and  2  in  Stanislaus 
County;  and 

WHEREAS,  Two  bids  for  this  work  were  received  and  opened  publicly 
on  April  12,  1988;  and 

WHEREAS,  The  bid  submitted  by  Cunningham  and  Sons,  Inc.  was 
incomplete  due  to  the  fact  that  bids  were  not  submitted  for  either 
Alternate  1  or  Alternate  2;  and 

WHEREAS,  The  other  bid  submitted  by  Brero  Construction,  Inc.  for 
Alternate  1  and  Alternate  2  exceeded  the  Engineer's  Estimates  for  those 
alternates  by  more  than  69%  and  65%,  respectively;  and 

WHEREAS,  It  is  the  recommendation  of  UEB  staff  that  the  bids  be 
rejected  and  the  contract  be  re-evaluated;  and 

WHEREAS,  Following  this  re-evaluation,  readverti sement  of  this 
work  will  be  requested  of  the  Commission;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  received  on 
April  12,  1988  for  Hetch  Hetchy  Contract  No.  HH-794  -  San  Joaquin 
Pipeline,  Raise  Valve  Boxes  and  Repair  Exterior  Coating. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MftY         1  ^  1988  


0700F 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  88-0167 


WHEREAS,   The  State  of  California,   Department  of 
Parks  and  Recreation,   has  proposed  to  lease  the  36+  acres 
located  in  San  Joaquin  County  known  as  Hetch  Hetchy  Parcels 
1012  and  1013; 

WHEREAS,   The  State  proposes  to  utilize  this 
property  as  a  campground/day  use  facility  operated  in 
conjunction  with  Carnegie  State  Park  immediately  adjacent  to 
these  parcels; 

WHEREAS,  The  State  shall  be  responsible  for 
maintenance,   improvements,   operation  and  any  liability 
required  and/or  arising  from  the  use  of  this  land;  and 

WHEREAS,  The  City  shall  maintain  all  of  its  rights 
of  access,  use  and  ownership;   now,  therefore,  be  it 

RESOLVED,   That  this  Commission  authorizes  the  Real 
Estate  Department  to  negotiate  and  execute  the  appropriate 
lease  with  the  State  of  California  for  the  use  of  Parcels 
1012  and  1013. 


/  hereby  certify  that  the  foreeoine  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  MAY      10  1988 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  88  OIG8 


WHEREAS,  This  Commission  and  United  Engineering  Technology,  Inc., 
entered  into  Water  Department  Contract  No.  WD-1964,  Bay  Division 
Pipelines  No.  1  and  2  -  Replacement  of  Vault  Covers;  and 

WHEREAS,  During  the  prosecution  of  the  work  under  said  contract, 
the  Di vi sion  of  Labor  Standards  Enforcement  conducted  an  investigation 
into  alleged  labor  violations  by  the  Contractor,  and  following  completion 
of  the  investigation  ordered  the  Ci ty  to  wi thhold  a  total  amount  of 
$4,796.98  from  any  payment  due  the  Contractor,  sai d  total  amount  being 
the  sum  of  $2,321  .98  for  wages  owed  and  $2,475.00  for  penalties  to  be 
forfeited  to  the  State  Labor  Commisioner;  and 

WHEREAS,  Section  90  of  Contract  WD-1964  provides  for  forfeiture  by 
the  Contractor  to  the  City  a  sum  of  $25.00  per  day  per  worker  not  paid 
the  highest  prevailing  wage  rates,  and 

WHEREAS,  The  City  Attorney  has  recommended  that  aforementioned 
forfeiture  to  the  City  be  waived  in  consideration  of  Conditional  Release 
of  funds  due  the  State  Labor  Commissioner  being  executed  by  the 
Contractor,  and 

WHEREAS,  The  Contractor  has  executed  the  Conditional  Release 
conditioned  on  the  Contractor  receiving  an  amount  of  final  payment  less 
monies  due  the  State  Labor  Commissioner,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  performed 
under  Contract  WD-1964,  Bay  Division  Pipelines  No.  1  and  2  -  Replacement 
of  Vaul t  Covers,  as  sati  sfactori ly  completed;  approves  Credi  t 
Modification  No.  1  in  the  amount  of  $2,903.80;  waives  the  contract 
requirement  for  forfeiture  of  separate  penal ty  by  Contractor  to  City; 
authorizes  payment  of  $4,796.98  to  the  State  Labor  Commissioner  pursuant 
to  the  Amended  Notice  to  Withhold  dated  January  13,  1988;  and  further 
authorizes  final  payment  to  the  Contractor,  Uni  ted  Engi  neeri  ng 
Technology,  Inc.,  in  the  amount  of  $9,671.34. 


/  hereby  certify  that  the  foregoing  resolution  was 

H    ,  MAY  10 

at  Its  meeting  of  


ted  by  the  Public  Utilities  Commission 


0724F 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


88-01.69 

RESOLUTION  Na  


WHEREAS,  Transit  Impact  Development  Fees  (TIDF)  have  been  collected 
from  commercial  developers  since  1981  to  pay  for  a  portion  of  the  incremental 
costs  of  additional  peak-hour  transit  service;  and 

WHEREAS,  Most  of  those  proceeds  are  available  for  distribution 
because  the  Supreme  Court  order  dismissing  the  Russ  Building  Appeal  has  become 
final;  and 


WHEREAS,  The  City  Attorney  has  requested  a  supplemental 
appropriation  for  $46,000  to  cover  legal  fees  incurred  by  a  private  firm 
working  on  behalf  of  the  City  of  San  Francisco,  (Howard,  Rice,  Nemerovski, 
Canady,  Robertson  &  Falk),  as  well  as  anticipated  fees  for  litigation  related 
to  the  Crocker/Pacific  Gateway  case,  which  is  still  pending;  now  THEREFORE  BE 
IT 

RESOLVED,  That  the  PUC  authorizes  an  appropriation  of  $46,000  from 
TIDF  proceeds  to  Object  420,  Services  of  City  Attorney;  and  be  it  FURTHER 

RESOLVED,  That  these  funds  be  used  by  the  City  Attorney's  office  to 
reimburse  the  above  firm  for  costs  related  to  use  of  TIDF  proceeds. 


1623b 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY         IQ  1988 


Secretary,  Public  Utilities  Commission 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 
Room  282,  City  Hall 
2:00  P.M. 
May  24,  1988 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 
Jeffrey  Lee 
Sherri  Chiesa 
Rodel  E.  Rodis 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Dean  W.  Coffey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


88-086 


Call  to  Order:     2:14  P.M. 


Present:       President  H.  Welton  Flynn,  Vice  President  Arthur  V. 

Toupin,  Commissioner  Jeffrey  Lee,  Commissioner  Sherri 
Chiesa ,  Commissioner  Rod el  E .  Rod is 


On  motion  of  Toupin,  seconded  by  Lee,  the  Minutes  of  the  regular 
meeting  of  May  10,   1988  were  approved , 


RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0170        CC        Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$115,603.26,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  April,  1988. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0171        MR        Approving  compromise  settlements  in  the  amount  of 
;;i,240.25  and  collections  in  the  amount  of 
$11,962.20,  for  payment  of  damage  claims  which  the 
Municipal  Railway  has  against  mi scellaneous 
debtors,  for  the  month  of  April,  1988. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0172  WD  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  Water  Department  Contract  No.  WD-2021,  Crystal 
Springs  Cottage  -     Rehabilitation  and  Repairs. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0173         BLHP     Approving  the  Department  of  Public  Works  proposal 
for  relighting  the  Yerba  Buena  Area,  Underground 
District   295  . 

VOTE :     Ayes  -  Flynn ,  Toupin ,  Lee,  Chiesa,  Rodis 


88-087 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0174        HH        Accepting  the  work  performed  under  Hetch  Hetchy 

Contract  No.   667,  Warnerville  Complex,  Construction 
Quarters,  Maintenance  Building  and  Other  Operating 
Facilities,  as  satisfactorily  completed;  approving 
Credit  Contract  Modification  No.  7  in  the  amount  of 
$7,289.99  and  authorizing  final  payment  in  the 
amount  of  $3,052.40  to  the  Contractor,  C.  T. 
Brayton  &  Sons,  Inc. 

VOTE :     Ayes  -  Flynn ,  Toupin ,  Lee ,  Chiesa ,  Rod is 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0175        HH        Rejecting  all  bids  received  for  Hetch  Hetchy 

Contract  No.   791,  Moccasin-Newark  Transmission  Line 
-  Paint  Towers ,  and  author i zing  readvert isement  of 
the  contract  under  Hetch  Hetchy  Contract  No.  791R. 

VOTE :     Ayes  -  Flynn,  Toupin,  Lee,   Chiesa,  Rod  is 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0176        WD        Awarding  San  Francisco  Water  Department  Contract 

No.  WD-2001,   12-Inch  Ductile  Iron  Main  Installation 
in  Blanken  Avenue  between  Tunnel  Avenue  and 
Executive  Park  Boulevard  in  the  net  amount  of 
$98,095.00,   to  Ranger  Pipelines,   Inc.  and  A.  Ruiz 
Construction  Co.  &  Associates,   Inc.,  A  Joint 
Venture , 

VOTE :     Ayes  -  Flynn ,  Toupin,  Lee,  Chiesa,  Rod  is 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0177        WD        Declaring  an  emergency  for  a  water  main  break  in 

Central  Pump  Station  and  approving  the  expenditure 
of  $48,000.00  for  repairs. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0178        EC        Authorizing  the  Bureau  of  Energy  Conservation  to 

issue  a  Final  Contract  Payment  Authorization  in  the 
amount  of  $5,000.00  to  Michael  Rhea  &  Associates 
for  Energy  Management  Systems  and  specifications. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,   Chiesa,  Rodis 


88-088 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0179        WD        Authorizing  the  Water  Department  to  use  any  surplus 
funds  in  fiscal  year  1987-88  to  fund  the  Water 
Conservation  Program  through  June  30,  1988. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0180        BLHP     Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  an  agreement  with  the  Maltese  Grill 
to  install  and  maintain  special  streetlight 
fixtures  in  Annie  Street  Plaza. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,   Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0181        WD        Authorizing  the  General  Manager  of  the  Water 
Department  to  enter  into  a 

memorandum-of-understanding  with  the  Bay  Area  Water 
Users  Association  for  $90,000,00  for  a  system-wide 
public  information  program  on  the  current  water 
shortage  emergency  and  water  rationing  program. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

88-0182        MR        Authorizing  the  Community  Affairs  Department  of  the 
Municipal  Railway  to  expend  $359,300  in  UMTA  funds 
for  purchase  of  equipment  for,  and  renovation  of, 
the  Muni  Telephone  Information  Center. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,   Chiesa,  Rodis 


On  motion  of  Lee,   seconded  by  Rodis,   the  following 
resolution  was  adopted: 

88-0183        MR        Authorizing  the  Municipal  Railway  to  solicit  the 
support  of  the  Board  of  Supervisors  to  place  a 
proposition  on  the  November   1988  ballot  which  would 
allow  Muni  to  purchase  transit  vehicles  through  the 
Negotiated  Procurement  method, 

VOTE :     Ayes  -  Flynn ,  Toupin ,  Lee ,   Chiesa ,  Rodis 


88-089 


On  motion  of  Toupin,  seconded  by  Lee  the  following 
resolution  was  adopted: 

Requesting  the  Board  of  Supervisors  approval  to 
contract  for  the  provision  of  paratransit  services 
for  1988-1989. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  circulate  a 
Request  for  Proposal  to  identify  a  consulting  firm 
to  develop  Light  Rail  Vehicle  specifications. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,   seconded  by  Rodis,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  extend  the  completion  date  of  the  Municipal 
Railway  contract  with  Carlton  Associates  for  the 
Maintenance  Division  Support  Shop. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Rodis,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

Designating  Tuesday,  June  21,   1988  at  5:30  p.m.  in 
Room  1194,  State  Office  Building,   350  McAllister 
Street,  San  Francisco  as  the  date,  time  and  place 
for  a  public  hearing  for  considering  a  proposal  for 
revisions  to  the  Municipal  Railway  fare  schedule. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,   Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  agreement  with  the  Bay  Area  Rapid 
Transit   (BART)   District  for  BART  to  reimburse  MUNI 
for  "feeder"  trips  on  MUNI  to  and  from  BART 
stations  in  San  Francisco. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,   Chiesa,  Rodis 


88-090 


On  motion  of  Lee,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0189        FM        Authorizing  the  Assistant  General  Manager  of 

Finance  to     apply  for,   accept,  and  expend  up  to 
$3.4  million  of  Bridge  Toll  funds  for  SFMRIC  lease 
payments  and  $36.4  million  of  regional  funds  for 
19  88-8  9  Municipal  Railway  operations . 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 

Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

******** 


Introduction  of  New  Commissioners 

President  Flynn  introduced  Commissioners  Sherri  Chiesa  and  Rodel  E. 
Rodis  who  were  sworn-in  by  the  Mayor  this  morning  to  replace  Charna 
E.  Staten  and  Mark  W.  Buell  whose  terms  had  expired. 

Report  of  the  General  Manager 

Bomb  Incident 

Mr.  Dean  W.  Coffey,  General  Manager  of  Public  Utilities,  reported 
that  a  bomb  had  been  placed  near  the  fence  at  Merced  Pump  Station  on 
Sloat  Boulevard.     The  door  was  damaged.     The  Police  Department  is 
investigating  the  incident. 

Bay  to  Breakers  Service 

Mr.  George  Newkirk,  Director  of  Labor  Relations  and  Management 
Development,   reported  that  the  Municipal  Railway  carried  21,663 
passengers  on  Bay  to  Breakers  race  service  at  the  new  special  fare 
of  $3.00.     The  cost  of  the  service  was  $76,600.     The  revenue 
collected  $51,005.     This  compares  to  37,150  passengers,  costs  of 
$78,000,   and  revenue  of  $12,000  for  1987. 

Historical  Rail  Service 

Mr .  William  G .  Stead ,  General  Manager ,  Municipal  Railway ,  said  that 
due  to  reconstruction  of  Market  Street,  historic  rail  service  will 
not  be  operated  on  Market  Street  this  year  or  next  year  during  the 
summer.     The  Historic  Rail  Society  proposed  as  an  alternative 
operation  of  service  on  The  Embarcadero  to  Pier  39.     Due  to  this 
year  *  s  budget  situation,   staff  solicited  private  funding  for  the 
service  but  was  unable  to  obtain  the  necessary  support. 

Mr.   Charles  Richardson,   Chief,   Protective  Services  and 
Investigations,  presented  a  report  on  Municipal  Railway  security  and 
graffiti  statistics.     He  said     that  during  1987,   there  were  383 
arrests  for  graffiti.     Public  Utilities  Commission  employees  made  37 
arrests.     In  1988,   there  were  91  arrests,  6  were  made  by  PUC 
employees . 

Commissioner  Toupin  asked  whether  fines  were  imposed,  Mr. 
Richardson  replied  in  the  negative.     He  added  that  the  Probation 
Department  is  not  keeping  statistics  on  graffiti  this  year. 

Mr.  Coffey  stated  that  the  firm  which  has  the  transit  advertising 
contract  has  requested  to  renegotiate  the  contract  due  to  the  amount 
of  graffiti  on  the  vehicles. 


88-091 


Retirement  System 


Mr.  Coffey  reported  that  staff  received  a  letter  from  the  Retirement 
System  indicating  that  the  Municipal  Railway  may  be  able  to  reduce 
its  medical  costs  through  the  use  of  a  Consultant, 

Mr.  Michael  Lewis  of  the  Retirement  System,   stated  that  the 
Retirement  System  wanted  to  hire  a  consultant  to  apply  a  computer 
program  to  test  vendors'   bills  against  the  Relative  Value  Schedule 
(RVS).     He  said  that  the  City  is  entitled  to  adjust  the  bill  to  the 
RVS.     This  could  reduce  bills  by  15-25  percent.     Currently,  this  is 
done  by  hand,  but  the  employees  cannot  keep  up  with  the  volume  of 
work.     He  said  that  he  expected  the  savings  to  be  about  $74,000 
annually  after  payment  to  the  computer  service. 

President  Flynn  requested  that  staff  submit  a  recommendation  to  the 
Commission. 


Thereupon  the  Meeting  was  Adjourned  to  an  Executive  Session  on  an 
Attorney-Client  Matter:     3:40  P.M. 


******** 


ROMAINE  A.  BOLDRIDGE 
Secretary 


88-092 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

88-C170 

RESOLUTION  Na  _!  


RESOLVED,      That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No*  77-0164,  adopted 
April  12,  1977 f  payment  of  claims  in  the  amount  of 
$115,603.26,  made  by  the  Municipal  Railway,  month  of 
April,  1988,  per  Revolving  Fund  Direct  Payment  No8« : 
CL0177,  CL0186  and  CL0187. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

r     KAY       24  >JB3 

at  its  meeting  of  


ecretary.  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


RESOLVED,    That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities.  Department  Managers 
and  the  City  Attorney,  hereby  approves  compromise  settlements 
Month  of  April  1988,  total  amount  billed:    $2,480.51  total 
compromise  settlement:    $1,240.25    and  approves  collections 
Month  of  April  1988,  amount  of  $11,962.20    for  payment  from 
miscellaneous  debtors,  per  lists  dated  April  30,  1988. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

atu,n...Mn,.f         'MAY      24  1988 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  Under  Water  Department  Contract  No.  2021,  at  the 
Crystal  Springs  Cottage ,  the  obsolete  foundations  and 
deteriorated  windows  will  be  repaired  and/or  replaced,  ceiling 
insulation  will  be  installed,  and  electrical  iinprovements  made; 
now,  therefore  be  it 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
3.22(a}  of  the  San  Francisco  Administrative  Code^  this  project  is 
hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  and  State  Guidelines  under  Class  ICb) 
as  set  forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  August  28,  1980  and 
April  16,  1981;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call 
for  Water  Department  Contract  No.  WD-2021,  Crystal  Springs 
Cottage  -  Rehabilitation  and  Repairs. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^         '    MAf     24  1988 

at  its  meeting  of  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


H8-0173 

RESOLUTION  No  


WHEREAS ,   The   Department   of   Public   Works,    in  accordance 
with    the  Administrative   Code,    has   submitted    to   this  Commission 
plans   for   installing   57   high   pressure   sodium   vapor  streetlights 
in   the  Yerba  Buena   Area;  and 

WHEREAS,    The   Bureau    of    Light,    Heat    and    Power,  after 
reviewing   said   plans,    recommends   approval;    now,    therefore,  be 
it 

RESOLVED ,    That    this    Commission   hereby   approves  the 
Department   of   Public  Works'    proposal   for   relighting   the  Yerba 
Buena   Area,    as    depicted   on    their   Drawings   48,970    through  48,973, 
with   the   provision   that   const  ruction  methods,    component  selection 
and    other   details   meet   with    the   approval    of    the   Bureau   of  Light, 
Heat    and  Power. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  I'tilitir^  Cmnnsi'^'.Ton 
a,  i,s  me„in,  0,  ,.  |     MAY         24  1388  _ 

'^■^ecretary. 


^'^^^'^''^''^^^bltcUtilities  Commission  i 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


88-0174 

RESOLUTION  Na 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.  667,  Warnerville 
Compl ex ,  Construction  Quarters ,  Maintenance  Bui  1  ding  and 
Other  Operating  Faci 1 i ties ,  as  satisfactori ly  compl eted; 
approves  Credit  Contract  Modification  No.  7  in  the  amount  of 
$7 ,289.99  and  author i  zes  f i  nal  payment  in  the  amount  of 
$3,052.40  to  the  Contractor,  C.  T.  Brayton  &  Sons,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of  W.  


Secretary,  Publi 

OOOl-FMO 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COU^m'  OF  SAN  FRANCISCO 


88-0175 

RESOLUTION  Na  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  HH-791 ,  Moccasin-Newark 
Transmission  Line  -  Paint  Towers,  bids  were  received  and  opened  publicly  on 
March  29,  1988;  and 

WHEREAS ,  This  Commi  ssion ' s  Office  of  Contract  Compl iance  has 
determined  that  neither  of  the  two  bidders  achieved  the  MBE  goal  for  the 
contract;  and 

WHEREAS,  That  office  regarded  the  attempts  at  good  faith  efforts  to 
obtain  the  goal  submitted  by  the  bidders  to  be  unacceptable;  and 

WHEREAS,  Staff  has  recommended  that  both  bids  be  rejected;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  received  for 
Hetch  Hetchy  Contract  No.  791,  Moccasin-Newark  Transmission  Line  -  Paint 
Towers,  and  authorizes  readverti sement  of  the  contract  under  Hetch  Hetchy 
Contract  No.  791R. 


/  hereby  certify  that  the  foresoine  resolution  was  adopted  by  the  Public  Utilities  Commission 

%  Mr    24  latid 

at  its  meeting  of  ~   -    ^   


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

88-0176 

RESOLUTION  Na 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2001,  12-Inch  Ductile  Iron  Main  Installation 
in  Blanken  Avenue  between  Tunnel  Avenue  and  Executive  Park  Boulevard  in 
the  net  amount  of  ^98,095,00  to  Ranger  Pipelines,  Inc.  and  A,  Ruiz 
Construction  Co-  &  Associates,  Inc. ,  A  Joint  Venture,  2010  Ocean  Avenue, 
Suite  E,  San  Francisco,  California  94127,  as  the  lowest  responsive 
bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     f    ^    MAY      24  1988 

at  Us  meeting  of  


'Secretary,  Public  Utilities  Commission 


0733F 


PUBLIC  UTILITIES  CuiviivilSSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

88-0177 

RESOLUTION  No.  


WHEREAS,  An  emergency  condition  has  existed  in  San  Francisco 
since  Thursday,  May  5,   1988  at  11  a.m.  due  to  a  ruptured  20-inch 
steel  water  main  in  Central  Pump  Station  at  23rd  Avenue  and  Sloat 
Blvd . ;  and 

WHEREAS,  The  above  water  main  break  resulted  in  extensive 
undermining  of  the  structure,   flooding  of  pump  motors  and  related 
electrical  panels  and  caused  a  general  contractor  to  suspend  work  on 
Water  Department  Contract  WD-1730;  and 

WHEREAS,   The  above  water  main  is  the  sole  supply  to  Stanford 
Heights  Reservoir,   thereby  impairing  water  service  to  its  service 
area;  and 

WHEREAS,  Emergency  repairs  to  the  water  main,  pump  motors  and 
electrical  panels  are  necessary  to  restore  normal  supply  to  Stanford 
Heights  Reservoir  to  carry  on  the  operations  of  the  San  Francisco 
Water  Department  without  interruption  and  to  protect  the  interest  of 
and  safeguard  the  health  and  welfare  of  citizens  of  the  City  and 
County  of  San  Francisco;  and 

WHEREAS,   Such  repairs  must  be  made  expeditiously  to  restore  the 
operation  of  the  Central  Pump  Station;  now,   therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission  in 
accordance  with  provisions  of  Section  6.30  of  the  Administrative 
Code,   hereby  declares  the  existence  of  an  emergency;   and,   be  it 

FURTHER  RESOLVED,   That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  to  approve  the  expenditure 
of  approximately  $48,000.00  for  which  funds  are  available  in 
32-001-387225-663-01  -  Water  Main  Replacement. 


0354X-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  ^eetin,  24  1988 


'ecretar\.  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUMTV  OF  SAN  FRANCISCO 

88-0178 

RESOLUTION  Na  


WHEREAS,  The  Public  Utilities  Commission,   in  its 
Resolution  No.   86-0439,   authorized  the  Bureau  of  Energy 
Conservation  to  enter  into  a  contract  with  Michael  Rhea 
Associates  for  the  provision  of  technical  and  financial 
analyses  of  energy  conservation  technologies  in  Municipal 
facilities  as  part  of  the  Bureau's  Alternative  Energy  Project 
Development  Program  for  the  sum  of  $50,000;  and 

WHEREAS,  Michael  Rhea  Associates  has  performed  the 
specified  technical  and  financial  analyses  work  within  the 
contract  period,  and 


WHEREAS,  The  Bureau  of  Energy  Conservation  has 
reviewed  this  work  and  found  it  satisfactory  and  in  keeping 
with  the  terms  of  the  contract;  now  THEREFORE,  be  it 


RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  issue  a  Final 
Contract  Payment  Author i zat ion  in  the  amount  of  $5,000.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  < 


'tify  that  the  foregoing  resolution  wa: 

r    BAY      24  1988 


ecretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


88-0179 

RESOLUTION  No.  


WHEREAS,   By  Resolution  No.    88-0155  dated  April  28,    1988,  the 
Commission  declared  a  water  shortage  emergency  and  adopted  a  water 
conservation  program  to  be  placed  in  force  on  May  1,   1988;  and 

WHEREAS,  The  above  referenced  resolution  authorized  additional 
budget  needs  be  added  to  the  Water  Department's  budget  request  for 
fiscal  year   1988-89;  and 

WHEREAS,  Funding  for  the  1987-88  fiscal  year  was  inadvertently 
omitted  from  the  above  referenced  resolution ;  and 

WHEREAS,   Sufficient  surplus  funds  are  available  in  the  1987-88 
fiscal  year  appropriations  to  fund  the  Water  Conservation  Program 
through  June  30,   1988;  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Water 
Department  to  use  any  available  surplus  funds  from  the  1987-88 
fiscal  year  to  fund  the  Water  Conservation  Program  through  June  30, 
1988. 


0252D-9 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    MAY      24  1988 

at  Us  meeting  of  z    


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  


WHEREAS,    The   Bureau    of   Light,    Heat   and    Power  has 
installed   and   maintained   four   streetlight   fixtures   in  the 
Annie    Street    Plaza;  and 

WHEREAS,    The  Maltese  Grill   operates   a   restaurant  on 
Annie    Street    and    requests    special    decorative    street  light 
fixtures   in   the   Plaza;  and 

WHEREAS,    The   City   Art    Commission   has   approved  the 
design   of   special   streetlight   fixtures    requested  by  The 
Maltese  Grill ;  and 

WHEREAS,    The  Maltese  Grill   is  willing   to   pay    for  the 
light   fixtures   and   their   installation   and   continuing  mainte- 
nance and   to  hold   the   City  Harmless   and   indemnify   the  City 
against   any   claims   arising   from   the   installation   and  maintenance 
of    the   light    fixtures;    now,    therefore,   be  it 

RESOLVED,   That   the  General  Manager   of    the   Public  Utilities 
Commission   is  authorized   to   enter   into   a  contract  with  the 
Maltese  Grill   to   permit   the  Maltese  Grill   to   install   and  main- 
tain  special   streetlight    fixtures   in   the  Annie   Street  Plaza. 
Said   contract    should   be   substantially    in   accord   with    the  draft 
contract    appended    to    this    resolution.      However,    the  General 
Manager   is   given   discretion   to  make  nonsubstantive  changes 
consistent   with    this  Resolution. 


?going  resolution  was  adopt 

\    MAY  24lW 


/  hereby  certify  that  the  foregoing^  resolution  was^^<^t€d  by  the  Public  Utilities  Commission 
at  its  meeting  of  


^ecretary.  Public  Xltilities  Commissi 


AGREEMENT  BETWEEN  MARK  TWAIN  PROPERTIES  CORPORATION 

AND  - 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


This  Agreement  is  made  this  ^^3^ 

°^    1988,   by  and  between  MARK  TWAIN  PROPERTIES 

CORPORATION  dba  MALTESE  GRILL   (Maltese)   and  the  CITY  AND  COUNTY 
OF  SAN  FRANCISCO   (City)    acting   through   its   PUBLIC  UTILITIES 
COMMISSION. 


RECITALS 


(1)  The  City  provides  street   lights   in  the  Annie  Street  *' 
Plaza  on  four  installations.     Maltese,   which  is   located  in  the 
Plaza,    requests   that  special  decorative  light   fixtures  be 
installed  in  lieu  of  the  light  fixtures  provided  by  the  City; 

(2)  The  City's  Art  Commission  approved  the  design  of  the 
light  fixtures   requested  by  Maltese;  and 

(3)  The  City  is  willing   to  allow  Maltese  to   install  its 
requested  light  fixtures  on  the  City's  poles   if  Maltese  will  bear 
the  cost  of  the  light  fixtures,   their  installation  and  continued 
maintenance,    and  hold  the  City  harmless  and  indemnify  the  City 
from  any  claims  arising   from  the  installation  and  maintenance  of 
the  light  fixtures. 


1 


4  1  4  0  P 


THEREFORE  IT  IS  MUTUALLY  AGREED  AS  FOLLOWS: 


1.  Maltese  wiU   install  and  maintain  decorative  light 
fixtures  approved  by  the  Art  Commission  at   its  sole  cost  and 
expense  without  any  expense  to  the  City.     The  light  fixtures  will 
be  installed  on  the  four  existing  poles   in  the  Annie  Street 
Plaza.      (A  description  of  the  light   fixtures  and  the  position  of 
the  poles  appears  in  Appendix  A.) 

2.  City  will  provide  electricity  to   light  the  subject 
light  fixtures . 

3.  Maltese  agrees  to  hold  the  City,    its  officers  and 
employees  harmless  from,    and  win  indemnify  them  against  all 
claims  or   liability  resulting  directly  or   indirectly  from  the 
installation,   maintenance  or  lack  of  maintenance  of  the  light  •' 
fixtures  which  are  the  subject  of  this  agreement. 

1.     Maltese  will  at  its  own  cost  and  expense  maintain  in 
full  force  and  effect  an  insurance  policy  satisfactory  to  the 
Citys  controller.     Said  policy  shall  afford  liability  insurance 
covering  any  and  all  possible  claims   related  to  the  hold  harmless 
and  indemnity  clause  in  paragraph  3  above.     Such  coverage  shall 
be  in  an  amount  not   less   than  $1,000,000   for  contractual 
liability,   personal  injuries  and  property  damages  or  combination 
of  such  injuries.     To  the  extent  that  Maltese  can  add  City,  its 
agents  or  employees  as  additional  named  insureds  on  such  policy 
with  no  additional  premium  cost,  Maltese  shall  obtain  such 
endorsements.     The  City  shall  receive  a  Notice  of  Cancellation  or 


notificatioa  of  any  material  change   (including  but  not   limited  to 
a  notice  of  nonrenewal)   in  said  policy  which  notification  shall 
be  delivered  to  City  not  loss  than  20  days  in  advance  of  the 
effective  date  thereof. 

5.  In  the  event  that  City  finds   that  maintenance  of  the 
light  fixtures   is  not  being  carried  out   to  City's  satisfaction. 
City  will  perform  the  necessary  maintenance  and  Maltese  will 
compensate  the  City  for  all  actual  costs  oe  such  maintenance. 

6.  In  the  event  that  Maltese  breaches  any  of  its 
obligations  under  this  Agreement  or  ends   its  business  on  Annie 
Street,   City  reserves   the  right  to   replace  the  light   fixtures  as 
it  chooses  and  carry  on  all  future  maintenance. 

7.  All  communications   regarding   this  Agreement  shall  be 
delivered  to  the  persons  specified  below:  ;  ' 

City: 

Manager  -  Bureau  of  Light  and  Power 

1155  Market  Street 

San  Francisco,   CA  94103 


Ma  1 tese : 


Norman  H.   Bouton,  Jr. 

20  Annie  Street 

San  Francisco,   CA  94105 


3 


4   1   4  0  p 


IN  WITNESS  WHEREOF,   the  parties  hereto  have  executed  this 
agreement  on  the  day  first  mentioned  above. 


PUBLIC  UTILITIES  COMMISSION  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


MARK  TWAIN  PROPERTIES 
CORPORATION 


DEAN  W,  COFFEY 
General  Manager 
Public  Utilities  Commission 


By 


NORMAN   H.    BOUTON,  JR. 
Pres  ident 


Authorized  by  Public  Utilities 
Commi  ss  ion 


Resolution  No. 

Adopted:   

Attest : 


APPROVED  AS  TO  FORM: 

LOUISE  H.  RENNE 
City  Attorney 


By_ 


LEONARD   L.  SNAIDER 
Deputy  City  Attorney 


R0r4AINE  A.  BOLDRIDGE 
Secretary 


4 


4  I  a  0  P 


MARKET 


ST. 


LEGENDg 


STEVENSON 


-ST 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

PUBLIC  UTILITIES  COMMISSION 

HETCH  HETCHY  WATER  AND  POWER 
Bureau  of  Light,  Heal  and  Power 
1165  MARKET  STREET 

San  Francisco,  California  94  103 


 1"  ■-  ^o'  ' 


Appendix  A 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 

S8-0181 

RESOLUTION  Na  


WHEREAS,  The  success  of  the  water  rationing  program  approved  by  the  Public 
Utilities  Commission  on  April  28,  1988  requires  an  effective  systemwide  public 
information  program  to  obtain  public  understanding  and  cooperation;  and 

WHEREAS,  The  Public  Utilities  Commission  previously  approved  the  Water 
Department  entering  into  an  agreement  with  the  Bay  Area  Water  Users 
Association  representing  San  Francisco's  30  suburban  resale  customers  to 
respond  to  the  dry  conditions  in  1987  by  developing  a  system-wide  conservation 
program;  and 

WHEREAS,  This  partnership  was  successful  in  promoting  water  conservation 
on  a  timely  and  cost-effective  basis;  and 

WHEREAS,  A  cooperative  program  with  the  Bay  Area  Water  Users  Association 
provides  the  most  effective  and  least  costly  means  of  developing  and 
implementing  a  system-wide  public  information  program  for  the  current  water 
rationing  program;  and 

WHEREAS,  A  continuation  of  the  working  arrangement  instituted  in  1987 
between  the  Water  Department  and  the  Bay  Area  Water  Users  Association  on  water 
conservation  programs  is  necessary  for  the  success  of  the  water  rationing 
program;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the  Water 
Department  to  enter  into  a  memorandum-of-understandi ng  with  the  Bay  Area  Water 
Users  Association  to  allow  San  Francisco  to  reimburse  the  Association  for 
appropriate  expenses  incurred  in  development  and  implementation  of  system-wide 
public  information  programs  with  the  cost  not  to  exceed  $90,000  and  funds 
available  in  appropriation  47-00-00-32-001-387019,  Object  140.  Fixed  Charges. 


0252D-6 


/  hereby  certify  that  the  foregoing  reqplution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


mg  resolution  was  ao 

i  MAY  24 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CnV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  The  Municipal  Railway's  Telephone  Information  Center  is  a 
seven-day  a  week  service  ,  and  is  the  primary  means  by  which  the  public 
receives  information  about  transit  in  the  City,  and  is  the  Administrative 
Offices  telephone  listing  for  the  Railway;  and 

WHEREAS,  The  Automatic  Call  Distributor  System  telephone  switch  now 
serving  the  center  is  over  fourteen  years  old  and  unreliable;  and 

WHEREAS,  The  reference  materials  used  by  the  clerks  in  the  center 
are  contained  in  various  publications  not  easily  accessed;  and 

WHEREAS,  The  Bureau  of  Management  Information  Services  has 
developed  a  means  by  which  all  reference  materials  may  be  accessed  by  computer 
terminal;  and 

WHEREAS,  There  is  a  need  to  renovate  the  center's  office  space  to 
accommodate  the  Automated  Information  Retrieval  System  and  Automatic  call 
Distributor ;  and 

WHEREAS,  $359,300  in  UMTA  funding  was  secured  through  two  UHTA 
grants  (1986/87  CA-90-X233,  $318,000  and  1985/86  CA-90-0189,  $41,300  - 
3517112)  for  purchase  and  installation  of  equipment  and  renovation  of  the 
center,  now,  THEREFORE  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Community 
Affairs  Department  of  the  Municipal  Railway  to  expend  $359,300  in  UMTA  funds 
to  purchase  an  Automatic  Call  Distributor,  develop  an  Automatic  Information 
Retrieval  System,  and  renovate  the  Telephone  Information  Center. 


1519g 


/  hereby  certify  that  the  foregoine  resolution 
at  Its  meeting  of  r  


dopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  f  RANCISCO 


RESOLUTION  NO.  _s8;::0iy3 


WHEREAS,  The  Municipal  Railway  is  planning  a  series  of  high  tech 
vehicle  procurements;  and 

WHEREAS,  The  Charter  of  the  City  and  County  of  San  Francisco 
specifies  that  awards  of  contracts  go  to  the  lowest  responsive  and 
responsible  bidder;  and 

WHEREAS ,  Negotiated  Procurement  has  been  a  Purchasing  Methodology 
successfully  utilized  by  other  California  transit  districts  to  procure  high 
tech  equipment;  and 

WHEREAS ,  The  Municipal  Railway  would  like  to  use  the  Negotiated 
Procurement  methodology  to  purchase  high  tech  transit  vehicles  and  other  City 
departments  could  utilize  this  methodology  for  similar  procurements;  and 

WHEREAS,  The  City  Attorney  has  advised  that  a  ballot  Proposition 
in  November  of  1988  is  the  most  advantageous  means  of  changing  the  City 
Charter  to  allow  for  the  use  of  Negotiated  Procurement;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  Municipal  Railway  to  solicit  the  support  of  the  San  Francisco  Board  of 
Supervisors  in  order  to  request  that  a  ballot  Proposition  authorizing 
Municipal  Railway  to  utilize  the  Negotiated  Procurement  methodology  for  high 
tech  transit  vehicle  purchases  be  placed  on  the  November  1988  ballot. 


0616B 


/  hereby  certify  that  the  Z^*"^^^  ™*°24°i'9S§*  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^  =^  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


88-01H4 

RESOUUTtON  No  


WHEREAS,  The  Public  Utilities  Commission  desires  to 
provide  paratransit  services  for  mobility  impaired  people 
unable  to  use  fixed  route  public  transit;  and 

WHEREAS,  The  Public  Utilities  Commission  has  a 
comprehensive  plan  for  the  provision  of  city-wide 
paratransit  services ;  and 

WHEREAS,   Staff  has  determined  that  contracting  for 
said  paratransit  services  with  outside  firms  is  both  more 
economical  and  practical  than  hiring  and  providing  these 
services  with  City  employees;  and 

WHEREAS,   Section  8.300-1  of  the  San  Francisco  Charter 
allows  the  Commission  to  contract  for  services  when  the 
Board  of  Supervisors  has  determined  it  to  be  economical; 
now,   therefore ,  be  it 

RESOLVED,  That  this  Commission  requests  the  Board 
of  Supervisors  approval  to  contract  for  the  provision  of 
paratransit  services  for  1988-1989. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I   MAY      24  1988 

at  tts  meeting  of  w  ^ 


Secretary,  Ptwlfc  Utilities  Commissi 


mmrmrmmmmim 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

K8-C1H3 

RESOLUTION  No  


WHEREAS,  The  Municipal  Railway  anticipates  increased  ridership  on 
the  MUNI  Light  Rail  Vehicles  (LRVs)  due  to  the  addition  of  the  Embarcadero 
Extension  and  the  J  Church  Connection;  and 

WHEREAS,  The  MUNI  (1987-1992)  Capital  Improvement  Program  calls 
for  the  addition  of  fifty  (50)  New  Light  Rail  Vehicles  to  sustain  planned 
headways;  and 

WHEREAS.  MUNI  requires  Engineering  services  in  developing  a 
comprehensive  specification  package,  and  to  assist  evaluation  and  award  for 
new  Light  Rail  Vehicles;  and 

WHEREAS,  The  Capital  Improvement  Program  calls  for  a  LRV  Specifi- 
cation to  be  developed  in  1988  as  Phase  I  of  the  LRV  Purchase  Project;  and 

WHEREAS,  There  is  $1 ,113 ,000  available  from  UMTA  FY  8  7-88  Section 
9  grant  funds  for  the  purpose  of  vehicle  specifications  development  (Phase 
I);  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  Municipal  Railway  to  circulate  an  RFH  to  Identify  one  or  more  consulting 
firms  to  develop  LRV  specifications  including:  a  comprehensive  specification 
package  and  to  assist  in  evaluation  and  award  (Phase  I)  and  to  conduct 
Engineering  meetings  and  vehicle  inspection  (Phase  II)  for  fifty  (50)  new 
Light  Rail  Vehicles;  and  be  it  further 

RESOLVED.  That  the  Municipal  Railway  will  return  to  the  Public 
Utilities  Commission  for  permission  to  award  this  contract  once  successful 
consultant(s)  are  identified  and  for  permission  to  proceed  with  Phase  11  of 
this  project  once  costs  associated  with  this  phase  are  determined. 


0616B 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UHlities  Commission 

H    r      i    MAY      24  1988 

at  Its  meeting  of  c  I  _ 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,   The  PUC  authorized  the  PUC  General  Manager  to  enter 
into  a  contract  with  Carlton  Associates  to  perform  control  process 
evaluation  and  implementation  services  for  the  Maintenance  Division 
Support  Shop  for  an  amount  not  to  exceed  $50,000;  and 

WHEREAS,  The  original  contract  completion  date  was  set  as 
July  31,   1988;  and 

WHEREAS,  The  start  of  this  project  was  delayed  by  several 
months  due  to  unexpected  and  unavoidable  delays  in  the  original 
contract  approval  process;  and 

WHEREAS,   The  implementation  of  the  Support  Shop  control 
process  will  not  be  completed  until  March,   1989;  and 

WHEREAS,   Carlton  Associates  will  be  required  to  be  available 
on  this  project  from  August,   1988  to  March,   1989;  and 

WHEREAS,  No  additional  funding  is  required  at  this  time;  now, 
therefore,  be  it 

RESOLVED,   That  the  Public  Utilities  Commission  authorizes  the 
PUC  General  Manager  to  modify  the  Municipal  Railway's  contract  with 
Carlton  Associates,  to  provide  control  process  evaluation  and 
implementation  services  for  the  Maintenance  Division  Support  Shop, 
to  extend  the  completion  date  to  March  31,  1989. 


/  hereby  certify  that  ^he  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  


Secretarv^  Public  Utilities  Commmsion 


i^ubLicunLmESc6MiviiW 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTtON  No. 


RESOLVED,  That  this  Commission  hereby  designates  Tuesday.  June  21, 
1988  at  5:30  p.m.  in  Room  1194,  State  Office  Building,  350  McAllister  Street, 
San  Francisco  as  the  date,  time  and  place  for  a  public  hearing  by  the  Public 
Utilities  commission  for  considering  a  proposal  for  revisions  to  the  Municipal 
Railway  fare  schedule. 

RESOLVED,  That  an  analysis  of  the  data  supporting  the  revised  fare 
schedule  be  made  available  for  public  inspection  and  review  beginning  Monday, 
June  13,  1988  in  Room  287,  City  Hall,  San  Francisco. 


/  hereby  certify  that  ^^^^^^^^"^  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  


'Ayn^  Q-  ^^^^ 


Secretary:  Public  Utilities  Commission 


cm  AND  COUNTY  OF  SAN  FRANCISCO 

88-0188 

RESOLUTION  No.  


WHEREAS,  As  part  of  the  allocation  of  AB1107  funds  for  the 
1987/88  fiscal  year,  the  Bay  Area  Rapid  Transit  (BART)  District  committed 
to  reimburse  the  Municipal  Railway  for  the  calculated  value  of  "feeder" 
trips  made  on  MUNI  to  and  from  BART;  and 

WHEREAS,  This  agreement  will  implement  this  commitment  and 
will  authorize  the  payment  of  $1,272,000  by  BART  to  MUNI;  and 

WHEREAS,  This  reimbursement  was  included  in  the  1987/88 
budgeted  revenues;  now,  THEREFORE  be  it 

RESOLVED,  That  the  PUC  General  Manager,  is  authorized  to 
execute  an  agreement  with  the  Bay  Area  Rapid  Transit  (BART)  District  for 
BART  to  reimburse  MUNI  for  "feeder"  trips  on  MUNI  to  and  from  BART 
stations  in  San  Francisco. 


Ism/ 1655b 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY      24  1988 


at  its  meeting  of. 


Secretary.  Public  Utilities  Commisston 


PUBLIC  UtlLmEsToMMlSSSI^ 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  _I1  


WHEREAS,  The  City  and  County  of  San  Francisco  Public  Utilities 
Commission  requests  $39.9  million  of  regional  funds  to  finance  the 
1988-89  operations  and  capital  improvements  of  the  Municipal  Railway;  and 

WHEREAS,  The  City  and  county  of  San  Francisco  Public  Utilities 
Commission  proposes  to  claim  TDA  Article  3  monies,  TDA  Article  4  monies, 
TDA  Article  4.5  monies,  STA  monies,  and  AB1107  half-cent  sales  tax 
revenues  for  FY  1988-89;  and 

WHEREAS,  The  actual  distribution  of  1988-89  transit  operating 
assistance  to  AC  Transit,  BART,  and  Muni  is  subject  to  the 
recommendations  of  the  AB842  Transit  Finance  Policy  Committee;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  is  an  eligible 
claimant  for  BART  half-cent  sales  tax  revenues  and  Transportation 
Development  Act  funds  pursuant  to  provisions  of  the  California  Public 
Utilities  Commission  Code  Sections  29142.4  and  99260  et.  seq.» 
respectively;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  has  met  the 
Metropolitan  Transportation  Commission  (MTC)  requirements  for  fund 
eligibility,   including  participation  in  the  Transit  Operating 
Coordinating  Council  (TOCC)  and  the  maintenance  of  fare  levels  sufficient 
to  comply  with  requirements  of  ABU07  In  the  year  for  which  sales  tax 
funds  are  requested;  now,   therefore,  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission,   is  authorized  to  apply  for,  accept,  and  expend  up 
to  $3.4  million  of  Bridge  Toll  funds  for  SFMRIC  lease  payments  and  $36.4 
million  of  regional  funds  such  as  Transportation  Development  Act  (TDA) 
Articles  3,  4  and  4.5,  State  Transit  Assistance  (STA),  and  AB1107 
half-cent  sales  tax  revenues  for  1988-89  Municipal  Railway  operations; 
and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  Metropolitan  Transportation 
Commission  in  connection  with  this  request. 


(OlOOG) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,     ,    MAY      24  1988   

at  its  meeting  of  \  ^  /I  ^   

hiblic  Utilities  Commission 


Secretary.  Public 
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SPECIAL  MEETING 

Room  1194,   State  Office  Building 
350  McAllister  Street 
San  Francisco,  California 

5:30  P.M. 

May  24,  1988 

COMMISSIONERS 
H ,  Wei ton  Flynn ,  President 
Arthur  V.  Toupin,  Vice  President 
Jeffrey  Lee 
Sherri  Chiesa 
Rodel  E.  Rodis 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitor ing 

Information  Systems 

Personnel  and  Training 
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88-093 


Call  to  Order :     5:35  P.M. 


Present:       President  H,  Welton  Flynn,  Vice  President  Arthur  V. 

Toupin,  Commissioner  Jeffrey  Lee,  Commissioner  Sherri 
Chiesa,  Commissioner  Rodel  E.  Rodis 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


Public  Hearing 

Resolution  No.  88-0190  —  Adopting  a  revised  schedule  of  rates  to  be 

charged  by  the  San  Francisco  Water  Department  for  retail  water 

service  in  San  Francisco  and  suburban  areas. 


Mr.  James  D.  Cooney,  General  Manager  and  Chief  Engineer,  San 
Francisco  Water  Department,  listed  the  following  changes  to  the 
proposed  1988-89  budget: 


Reductions 


Increases 


$5.0 
1.0 
3.2 
1.2 
$10.4 


million 
mi  11  ion 
mill  ion 
mi llion 
million 


$3.0  million 

0.8  million 

3.0  million 

$6.8  million 


General  Fund  Transfer 
Cost  of  Rationing  Plan 
Lost  Revenue  from  Sale 
Revenue  Shift 
Total  Reductions 

Land  Sale 
Wage  Freeze 

Float  from  Capital  Project 
Total  Increases 


He  proposed  a  rate  increase  of  15  percent  to  raise  $3.6  million  to 
balance  the  budget. 


President  Flynn  opened  the  public  hearing. 


Mr.  John  Keller,  Mayor  of  the  Town  of  Hillsborough,  said  that 
Hillsborough's  previous  conservation  efforts  will  cause  the  Town  to 
go  into  a  penalty  situation.     Mr.  Mark  Hudak,  Assistant  City 
Attorney  for  Hillsborough,   said  that  he  did  not  believe  that  the 
penalty  structure  had  a  basis  in  the  contract  with  the  City.  He 
opposed  any  penalty  which  would  start  before  the  pro  rata  allocation 
which  is  guaranteed  under  the  contract. 

President  Flynn  stated  that  a  letter  had  been  received  from  Mayor 
Keller  addressing  these  concerns  and  that  the  City  Attorney's  Office 
would  respond  in  writing  to  the  legal  points  regarding  the  contract. 

Mr.  Robert  Doelloe  suggested  exploration  of  the  use  of  sea  water  as 
a  water  resource  alternative. 

There  being  no  further  speakers,  the  public  hearing  was  closed. 

On  mot  ion  of  Commi  ssioner  Toupin,   seconded  by  Commi  ssione  r  Lee , 
Resolution  No.  88-0190  was  unanimously  adopted. 


******** 


88-094 


Public  Hearing 


Resolution     No.   88-0191  —  Adopting  a  revised  schedule  W-25  to  be 
charged  by  the  San  Francisco  Water  Department  for  water  service  to 
suburban  resale  customers, 

Ms.  Christine  Morioka,  Rate  Administrator,  San  Francisco  Water 
Department,   stated  that  rates  for  suburban  wholesale  customers  are 
normally  calculated  under  the  cost  of  service  method.     Under  that 
method,  the  rates  for  1988-89  were  scheduled  to  decrease  by  4 
percent.     In  April,  when  the  need  for  a  rationing  program  became 
evident,   the  projections  changed  from  a  decrease  to  an  increase. 
Also,   instead  of  a  budget  coordinated  increase,  there  needed  to  be  an 
emergency  increase . 

Under  the  Settlement  Agreement,  an  emergency  increase  is  calculated  on 
a  cash  basis,  and  the  suburban  increase  cannot  be  greater  than  the 
City  increase.     The  City  increase  is  15  percent,  therefore,  the 
Department  recommends  a  15  percent  increase  for  the  suburbs  at  this 
time .     The  full  required  payment  will  be  collected  at  a  later  time. 
Staff  will  proceed  with  a  budget  coordinated  increase  later.  In 
addition  to  the  rate  increase,  a  structural  change  to  the  schedule  is 
proposed:  the  service  charge  will  increase;  the  commodity  charge  will 
be  changed  from  a  declining  rate  block  to  a  flat  rate;  the  minimum 
billing  will  be  eliminated  pending  further  studies;  and  the  demand 
charge  will  be  waived  during  the  rationing  period  because  it  is  based 
upon  the  prior  year's  usage. 

Mr.  Ray  McDevitt,  Attorney  representing  the  Bay  Area  Water  Users 
Association,  agreed  with  the  elimination  of  the  minimum  billing  and 
the  demand  charge.     He  said  that  the  Association  understood  the 
rational  for  changing  the  commodity  charge  and  had  no  objections  to 
the  structural  changes.     However,  because  of  the  structural  changes, 
it  will  be  difficult  to  tell  whether  or  not  the  increase  is  15  percent. 

Mr.  McDevitt  said  that  at  the  April  28,   1988  meeting  on  the  rationing 
plan,  he  had  asked  that  the  Commission  instruct  the  staff  to  take  a 
look  at  alternative  sources  of  water.     He  asked  the  Commission  to 
instruct  staff  to  explore  those  potential  sources  of  water  and  to 
prepare  a  report  which  would  be  available  to  suburban  customers,  and 
that  the  issue  be  discussed  at  a  regular  Commission  meeeting.  The 
second  item  requested  was  an  assurance  that  water  storage  and  water 
delivery  are  the  primary  operating  criteria  for  the  system.  He 
requested  that  the  Commission  ask  its  staff  to  prepare  a  report  on 
planned  operations  of  the  system  in  terms  of  electric  generation  and 
release  of  water  from  mountain  reservoirs. 

President  Flynn  pointed  out  that  an  assurance  was  given  at  the  prior 
meeting  regarding  water  versus  power,   and  that  the  requests  made 
tonight  were  not  the  same  requests  made  earlier,  however,  staff  will 
cooperate  with  the  requests. 

Mr.  Vasconcellos  stated  that  staff  is  in  the  process  of  finalizing  a 
scope  of  work  for  a  consultant  to  investigate  alternative  sources  of 
water  and  to  produce  a  report. 

Mr.  Michael  Abramson,  Director  of  Water  and  Wastewater  Resources,  City 
of  Daly  City,  endorsed  the  comments  made  by  Mr.  McDevitt  on  behalf  of 
the  Association, 

Mr,  Robert  Doelloe  spoke  about  the  costs  of  desalinazation  of  sea 
water . 

On  motion  of  Commissioner  Lee,  seconded  by  Commissioner  Chiesa, 
Resolution  No,  88-0191  was  unanimously  adopted, 

******* 


88-095 


Public  Hearing 


Resolution  No.  88-0192  —  Adopting  a  schedule  of  penalties  for  water 
use  in  excess  of  allotment. 

Mr,  Vasconcellos  said  that  excess  use  charges  will  be  the  primary 
means  of  enforcing  the  water  rationing  program.     All  customers  will 
have  one  billing  period  to  adjust  to  their  allotments  which  were 
mailed  May  20,  1988.     As  part  of  the  application  of  penalties  for 
suburban  customers,  banking  of  water  will  be  allowed  with  a  one 
month  carryover  with  no  deficits  or  borrowing  from  future  months. 
The  rationing  plan  allows  for  growth  if  customers  adopt  controls  on 
landscape  use. 

Commissioner  Lee  expressed  concern  about  assessing  penalties  based 
upon  the  percentage  the  customer  is  over  their  allotment  rather  than 
the  quantity,  or  gallons,  used  over  the  allotment.     He  said  that 
such  a  change  would  be  fairer  to  those  people  who  conserve  water. 

Mr.  Cooney  replied  that  the  rate  agreement  with  the  suburbs  requires 
that  the  department  apply  the  same  adjustment  to  its  resale 
customers  as  it  does  to  the  City  customers.     In  the     case  of  the 
suburbs  or  other  large  users,  a  few  gallons  over  their  allotment 
does  not  have  the  same  significance  to  the  user  as  it  would  to 
residential  customers .     Such  a  system  would  requi re  extensive 
proration  schedules. 

The  public  hearing  was  opened. 

Mr ,  James  H  irsch ,  owner  of  an  apartment  house,  stated  that  the 
program  assumes  that  the  penalties  will  encourage  water 
conservation.     In  apartment  houses,  a  third  party  -  the  landlord, 
pays  the  penalty  and  cannot  pass  that  cost  through  to  the  tenants. 
He  suggested  that  the  Commission  suspend  penalty  charges  to  third 
party  customers  until  the  Board  of  Supervisors  and  Rent 
Stabilization  Board  allow  the  charge  to  be  passed  through  to  the 
tenants . 

Mr,  John  C.  Carney,  owner  of  4-5  properties,  expressed  concern  about 
small  water  users  who  use  above  their  allotment  by  one  unit  which  is 
a  high  percentage  of  their  allotment, 

Mr.  Vasconcellos  replied  that  the  computer  will  automatically 
subtract  one  unit  before  calculation  of  penalties. 

Mr .  Grant  Channel 1 ,  manager  of  a  22  unit  apartment  building,  said 
that  penalties  are  the  same  as  a  new  tax  since  the  amount  of  water 
used  by  tenants  cannot  be  controlled. 

Mr.  Thomas  Frutchey,   representing  the  City  of  Mountain  View, 
suggested  a  system  of  banking  with  an  annual  balancing  of  the 
account  and  a  refund  for  any  excess  penalties  paid.     He  expressed 
concern  about  the  exception  program  and  wanted  details  as  to  how  it 
would  work  in  the  areas  of  economic  hardship  and  growth.     As  a 
contractual  city,  he  expressed  concern  about  the  usage  level  at 
which  penalties  go  into  effect. 

He  said  that  the  major  way  to  achieve  the  goal  should  be  through 
cooperation  rather  than  penalties. 

Mr.  Michael  Abramson  urged  that  the  department  look  at  an  annual 
program  of  penalties  with  full  banking  and  full  cooperation  if 
people  choose  to  use  more  in  one  month  and  cutback  in  succeeding 
months , 


88-096 


Mr.  Leroy  Watson  asked  if  consideration  would  be  given  for  temporary 
occupants  of  a  home.     President  Flynn  replied  that  the  form 
circulated  with  the  allotment  notice  should  be  completed  and 
submitted  to  the  Water  Department. 

Commissioner  Toupin  stated  that  the  arguments  made  by  apartment 
owners  have  a  conservation  tone  to  them.     He  moved  approval  of  the 
resolution  with  the  amendment  that  the  Commission  recommend  to  the 
Rent  Stabilization  Board  that  it  consider  the  conservation  potential 
of  permitting  the  passing  on  of  penalties  to  the  users  of  the  water 
during  this  period  of  rationing.     Commissioner  Lee  seconded  the 
motion  and  expressed  his  reservations  regarding  the  schedule  based 
upon  percentage  over  allotment,  but  the  bottom  line,  he  said,  is 
water  conservation.     Resolution  No.  88-0192  was  unanimously  adopted. 

******** 

THEREUPON  THE  MEETING  WAS  ADJOURNED:      7:35  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

88-ciyo 

RESOLUTION  No  


WHEREAS,   This  Conunission  on  April  28,    1988,   by  Resolution  No. 
88-0155  designated  Tuesday^  May  24,   1988,   as  the  date  for  a  public 
hearing  to  be  conducted  at  5:30  p.m.   at  350  McAllister  St,  Room 
1194,  San  Francisco,  by  the  Public  Utilities  Commission  to  consider 
a  proposal  for  rate  increase  for  water  service  and  water  supplied  by 
the  San  Francisco  Water  Department  to  its  retail  customers  within 
and  outside  the  City  and  County  of  San  Francisco;  and 

WHEREAS/  Members  of  the  public  have  been  given  an  opportunity 
and  have  expressed  their  views  on  the  recommended  Schedule  of 
Rates :     therefore ,  be  it 

RESOLVED,  That  pursuant  to  a  published  notice  of  intention  of 
the  Public  Utilities  Commission  to  adopt  a  revised  Schedule  of  rates 
to  be  charged  by  the  San  Francisco  Water  Department  for  retail  water 
service  in  San  Francisco  and  suburban  areas,   and  a  public  hearing 
held  on  May  24,   1988,   a  copy  of  said  revised  Schedule  of  Rates  and 
charges  being  on  file  in  the  office  of  the  Secretary  of  this 
Commission  and  being  made  part  of  this  resolution  by  reference,  this 
Commission  hereby  adopts  a  revised  Schedule  of  Rates  to  be  charged 
by  the  San  Francisco  Water  Department  for  retail  water  service  in 
San  Francisco  and  suburban  areas  which  revised  Schedule  of  Rates  and 
Charges  shall  include  an  increase  of  15  percent  on  rates  and  charges 
which  shall  be  uniform  to  the  nearest  ten  cents  on  service  charges 
and  to  the  nearest  mil  on  water  rates  for  all  water  delivered  within 
the  City  and  County  of  San  Francisco  and  all  water  delivered  to  the 
Suburban  Non-Resale  customers;   and  be  it  further 

RESOLVED,  That  said  revised  Schedule  of  Rates  and  Charges  shall 
become  effective  with  meter  readings  made  on  or  after  July  1,  1988; 
and  be  it  further 

RESOLVED,  That  the  foregoing  rate  schedules  are  for  the  purpose 
of  meeting  operating  expenses,   including  employee  wage  rates  and 
fringe  benefits,   purchasing  or   leasing  of  supplies,   equipment  or 
materials,   meeting  financial   reserve  needs  and  requirements, 
obtaining  funds  for  capital  projects  necessary  to  maintain  service 
within  existing  service  areas  for  other  budgetary  requirements  of 
the  San  Francisco  Water  Department;   and  be  it  further 

RESOLVED,   That   in  accordance  with  File  8832,  Ordinance  7384, 
this  Commission  approves  and  hereby  submits  to  the  Board  of 
Supervisors  a  report  of  the  anticipated  effect  of  the  foregoing 
revision  of  the  Schedule  of  Rates  to  be  charged  by  the  San  Francisco 
Water  Department  for  water  service  in  San  Francisco  and  suburban 
areas  based  upon  the  budget  of  the  San  Francisco  Water  Department 
for  the  current  and  ensuing  fiscal  year,   together  with  all  the  data 
supporting  such  conclusions  and  a  statement  of  the  anticipated  tax 
subsidy,   if  any,   for  such  years. 


/  hereby  certify  that  the  foreeping  fesolution  w^  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of . 


\°"mf '"'"Tim 


OF  SAN  FRANCISCO 

88-0131 


PUBLIC 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,   This  Commission  on  April  28,    1988,   by  Resolution  No. 
88-0155  designated  Tuesday,  May  24,   1988,   as  the  date  for  a  public 
hearing  to  be  conducted  at  5:30  p.m.   at  350  McAllister  St,  Room 
1194,   San  Francisco,   by  the  Public  Utilities  Commission  to  consider 
a  proposal  for  rate  structure  adjustments  and  increases  for  water 
service  and  water  supplied  by  the  San  Francisco  Water  Department  to 
its  resale  customers  with  long  term  contracts;  and 

WHEREAS,  Members  of  the  public  have  been  given  an  opportunity 
and  have  expressed  their  views  on  the  recommended  Schedule  of 
Rates:     therefore,  be  it 

RESOLVED,   That  pursuant  to  a  published  notice  of   intention  of 
the  Public  Utilities  Commission  to  adopt  a  revised  Schedule  of  rates 
to  be  charged  by  the  San  Francisco  Water  Department  for  water 
service  to  suburban  resale  customers,   and  a  public  hearing  held  on 
May  24,   1988,   a  copy  of  said  revised  Schedule  W-25  Resale  Use  With 
Long  Term  Contract  being  on  file  in  the  office  of  the  Secretary  of 
this  Commission  and  being  made  part  of  this  resolution  by  reference, 
this  Commission  hereby  adopts  a  revised  Schedule  W-25  to  be  charged 
by  the  San  Francisco  Water  Department  for  water  service  to  suburban 
resale  customers  and  shall  include  an  increase  of  15  percent  on 
rates  and  charges  which  shall  be  uniform  to  the  nearest  dollar  on 
service  charges  and  to  the  nearest  mil  on  water  rates  for  all  water 
delivered  to  this  class  of  customer;   and  be  it  further 

RESOLVED,  That  said  revised  Schedule  W-25  shall  also  include  a 
change  in  rate  structure  that  waives  the  minimum  billing  charges  and 
the  demand  charges  and  establishes  a  uniform  flat  rate  charge  for 
all  water  delivered  to  this  class  of  customer;  and  be  it  further 

RESOLVED,  That  said  revised  Schedule  of  Rates  and  Charges  shall 
become  effective  with  meter  readings  made  on  or  after  July  1,  1988; 
and  be  it  further 

RESOLVED,   That  the  foregoing  rate  schedules  are  for  the  purpose 
of  meeting  operating  expenses,   including  employee  wage  rates  and 
fringe  benefits,   purchasing  or  leasing  of  supplies,  equipment  or 
materials,  meeting  financial  reserve  needs  and  requi rements , 
obtaining  funds  for  capital  projects  necessary  to  maintain  service 
within  existing  service  areas  for  other  budgetary  requirements  of 
the  San  Francisco  Water  Department;   and  be  it  further 

RESOLVED,   That  in  accordance  with  File  8832,  Ordinance  7384, 
this  Commission  approves  and  hereby  submits  to  the  Board  of 
Supervisors  a  report  of  the  anticipated  effect  of  the  foregoing 
revision  of  the  Schedule  of  Rates  to  be  charged  by  the  San  Francisco 
Water  Department  for  water  service  in  San  Francisco  and  suburban 
areas  based  upon  the  budget  of  the  San  Francisco  Water  Department 
for  the  current  and  ensuing  fiscal  year,   together  with  all  the  data 
supporting  such  conclusions  and  a  statement  of  the  anticipated  tax 
subsidy,    if  any,    for  such  years. 


/  hereby  certify  that  the^re^oing  resoluti^^  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  i 


\Pubiic(J  till  ties  Commissio- 


PubLici#iLlflife66MMM^ 

CTTY  AND  COUKTV  OF  SAN  FRANCISCO 

88-013:2 


RESOLUTION  No. . 


WHEREAS,  The  Public  Utilities  Commission  adopted  a  Water 
Conservation  Program  on  April  28,    1988,   by  Resolution  No. 
88-0155;  and 

WHEREAS,  This  program  identifies  excess  use  charges  as  the 
primary  means  of  enforcing  the  water  allocations;  and 

WHEREAS,   This  program  further  states  that  the  customer 
shall  bear  the  cost  of  enforcement  actions:     resulting  in  the 
installation  of  flow  restricting  device  or  shut-off;  and 

WHEREAS,   The  recommended  schedules:     W42  Water  Use  in 
Excess  of  Allotment  and  W43  Flow  Restricting  Installations  has 
received  widespread  public  distribution;  and 

WHEREAS,  This  Commission  by  Resolution  No.   88-0155  has 
designated  Tuesday,  May  24,   1988,   at  5:30  p.m.   as  the  date  and 
time  for  a  public  hearing  to  be  conducted  at  350  McAllister, 
Room  1194,   San  Francisco  by  the  Public  Utilities  Commission  to 
consider  the  proposed  schedule  of  penalties  for  water  use  in 
excess  of  a  1 lotment  and  f low  restricting  instal lations ;  and 

WHEREAS,  Members  of  the  public  have  been  given  an 
opportunity,   and  have  expressed  their  views  on  the  recommended 
schedule  of  penalties  for  water  use  in  excess  of  allotment; 
now,   therefore,  be  it 

RESOLVED,   That  this  Commission  approves  the  schedule  of 
penalties  for  water  use  in  excess  of  allotment  and  that  the 
schedule  be  made  part  of  the  revised  Schedule  of  Rates  to  be 
charged  by  the  San  Francisco  Water  Department  effective  with 
meter  readings  made  on  or  after  July  1,    1988;   and,   be  it  further 

RESOLVED,   That  this  Commission  request  a  letter  be  sent  to 
the  San  Francisco  Residential  Rent  Stabilization  and 
Arbritration  Board  urging  them  to  consider  allowing  property 
owners  to  pass  the  cost  of  excess  use  charges  on  to  their 
tenants  until  the  water  shortage  emergency,   as  declared  by  this 
Commission,   is  over . 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„,......w..      WAV      24  1988 


Secretary,  Public  Utilities  Commission 


SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION 


REVENUE  REQUIREMENT 
AND 

RATE     INCREASE  ANALYSIS 


JAMES  D.  COONEY 
GENERAL  MANAGER  AND  CHIEF  ENGINEER 

425  MASON  STREET 
SAN  FRANCISCO,    CALIFORNIA  94102 


On  May  24,  1988  at  5:30  p.m.,  the  San  Francisco  Public  Utilities  Commission  will 
hold  public  rate  hearings  to  consider  increasing  City  retail  customer  rates  15X; 
Suburban  Wholesale  Customers  15.00%;  and.  adopting  excess  water  use  charges  and  fees. 
They  have  designated  that  the  hearings  will  be  held  at  the  State  of  California  Buildi-g, 
at  350  Mc  Allister  Street,  Room  1194,  San  Francisco.  California. 

The  following  pages  provide  a  description  of  the  proposed  changes  and  revenue 
requirement  analyses.    All  schedules  will  be  effective  July  1,  1988. 
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ENVIRONMENTAL  QUALITY  ACT  STATEMENT 

The  proposed  rate  increase  for  all  customers  supplied  by  the  San  Francisco  Water 
Department  system  is  for  the  purpose  of  meeting  operating  expenses,  including  employee 
wage  rates  and  fringe  benefits,  purchasing  or  leasing  of  supplies,  equipment  or 
materials,  meeting  financial  reserve  needs  and  requirements,  obtaining  funds  for  capital 
projects  necessary  to  maintain  service  within  the  existing  service  areas  and  for  othe- 
budgeting  requirements  of  the  San  Francisco  Water  Department. 
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EXHIBIT  A 


SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION 


PROPOSED 
RATE  SCHEDULES 
FOR 

WATER  SERVICE 


425  MASON  STREET 
SAN  FRANCISCO,    CALIFORNIA  94102 


JULY  1,  1988 


SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

Ouly  1 ,  1988 

APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-1.    RESIDENTIAL.  COMMERCIAL,  INDUSTRIAL  AND  GENERAL  USES. 


Bills  for  all  metered  services,  excepting  fire  and  special  shipping 
services,  shall  consist  of: 

FIRST:     A  SERVICE  CHARGE  based  on  the  size  of  the  meter.    For  two-month 
(bi-monthly)  billing  the  charge  shall  be  twice  the  amounts  shown. 

 MONTHLY  CHARGES  

DISC/ 


COMPOUND 

CREST 

MAGNETIC 

TURBO 

METER 

SIZE 

METERS 

METERS 

METERS 

METERS 

5/8 

i  n 

$      1  .70 

$  — 

$  — 

$  — 

3/4 

i  n 

2.60 

1 

in 

4.50 

1-1/2 

In 

6.60 

2 

i  n 

12.10 

3 

i  n 

24.20 

4 

i  n 

48.40 

53.90 

88.00 

6 

i  n 

72.60 

104.50 

191 .40 

8 

in 

96.80 

203.50 

345.40 

286.00 

10 

in 

121 .00 

264.00 

517.00 

12 

i  n 

145.20 

280.50 

786.50 

16 

in 

193.60 

858.00 

1 .100.00 

18 

i  n 

935.00 

20 

in 

968.00 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in 
lieu  of  one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the 
size  of  single  or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter 
readi  ngs : 

For  all  deliveries  58.7  cents  per  100  cu.  ft. 

OR  SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly) 
meter  readings: 


For  al 1  deliveries 


58.7  cents  per  100  cu.  ft. 


SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1.  1988 

APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-IA.    COMBINATION  SERVICE 


In  such  cases  where,  after  Water  Department  approval,  standard  and  fire 
services  have  been  combined,  the  bills  will  consist  of: 

FIRST:    A  SERVICE  CHARGE  based  on  the  size  of  the  meter.    For  two-  month 
(bi-monthly)  billing  the  charge  shall  be  twice  the  amount  shown: 


5/8  in   $  2.20  4  in   $  64.70 

3/4  in   3.50  6  in   97.00 

1  In   6.00  8  in   129.40 

1-1/2  in   8.80  10  in   161 .70 

2  In   16.20  12  in   194.00 

3  in   32.30  16  in   258.70 


The  service  charge  for  a  battery  of  meters  installed  on  one  service  in 
lieu  of  one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the 
size  of  a  single  or  multiple  standard  type  meters  of  equivalent  capacity. 


SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter 
readings: 

For  all  deliveries  58.7  cents  per  100  cu.  ft. 

OR  SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly) 
meter  readings: 

For  all  deliveries  58.7  cents  per  100  cu.  ft. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1,  1988 

APPLICABLE  WITHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SCHEDULE  W-2.     FIRE  SERVICE 

Covering  only  straight  fire  service  required  by  the  regulations  of  the 
San  Francisco  Fire  Department  or  the  Underwriters  having  jurisdiction. 
Installed  and  maintained  according  to  the  rules,  regulations  and 
specifications  of  the  San  Francisco  Water  Department  and  for  which  the 
installation  charge  has  been  paid  in  accordance  with  Schedule  W-41 : 

FIRST:    A  MONTHLY  SERVICE  CHARGE  based  on  the  size  of  service: 

1  in  .  .  .$  4.50  3  in  .  .  .  $21.30  8  in  .  .  .  $56.70 
1-1/2  in  .  ,  .    6.70        4  in  .  .  .    28.40         10  in  .  .  .  70.80 

2  in  .  .  .  12.20        6  in  .  ,  .    42.50         12  in  .  .  .  85.00 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in 
lieu  of  one  meter  shall  be  based  on  the  size  of  a  single  meter  of 
equivalent  capacity. 

SECOND:    A  CHARGE  FOR  WATER  DELIVERED 

(minimum  billing  not  to  apply)  SCHEDULE  W-1 

If  water  is  used  for  any  purpose  other  than  extinguishing  accidental 
fires,  the  Schedule  W-1  rates  for  service  charge,  water  delivered  and 
minimum  billing  shall  apply. 

SCHEDULE  W-3.    PUBLIC  USES  AND  FIRE  PROTECTION 

FIRE  HYDRANTS  attached  to  the  system  of  the  San  Francisco  Water 
Department    $11.90  per  month 

Applying  to  all  water  furnished  to  San  Francisco  Municipal  Departments: 

PUBLIC  BUILDING,  PARKS  AND  OTHER 

METERED  SERVICE   SCHEDULE  W-1 

STREET  SPRINKLING  AND  FLUSHING.    Quantities  to  be  computed  from 
records  of  tank  wagons  and  billed  as  one  amount. 
No  service  charge  to  apply    SCHEDULE  W-1 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1.  1988 

APPLICABLE  WITHIN  THE  LIMITS  OF  THE 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
SCHEDULE  H-4.    DOCK  AND  SHIPPING  SUPPLY 

For  regularly  metered  service    SCHEDULE  W-1 

For  SPECIAL  SHIPPING  SERVICE  including  hose  truck,  and  other  special 

service  from  open  docks  through  common  hydrants  where  delivery  Is  not 

through  a  service  and  meter  for  which  the  customer  1s  responsible: 

FIRST:    A  SERVICE  CHARGE  on  each  meter    $31.70 

SECOND:    A  CHARGE  FOR 

WATER  DELIVERED    SCHEDULE  W-1 


MINIMUM  BILLING:    In  application  of  the  special  shipping  rates,  minimum 
bills  shall  be  the  service  charge  plus  the  charge  for  3.300  cubic  feet  of 
water. 


SCHEDULE  W-5.     BUILDERS'  AND  CONTRACTORS'  SUPPLY  FOR  METERED  SERVICE 
through  fire  hydrants  and  other  metered  service 
(Contractor  to  obtain  permission  for  use  of  fire  hydrants 
from  the  San  Francisco  Fire  Commission); 

FIRST:    A  METER  CONNECTION  CHARGE    $24.70 

SECOND:    A  SERVICE  CHARGE  and  a  CHARGE  FOR 

WATER  DELIVERED    SCHEDULE  W-1 

FOR  UNMETERED  SERVICE  through  fire  hydrants  and  other  unmetered  services 
by  special  arrangement  with  San  Francisco  Water  Department  (Contractor  to 
obtain  permission  for  use  of  fire  hydrants  from  the  San  Francisco  Fire 
Commission) : 

FIRST:    A  service  charge  on  each  billing    $24.70 

SECOND:    A  charge  for  water  delivered: 

To  be  based  on  the  estimated  quantities  of  water  delivered  as 
computed  by  the  San  Francisco  Water  Department  and  billed  in 
accordance  with  Schedule  W-1  rates. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1,  1988 

APPLICABLE  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SCHEDULE  W-21.     RESIDENTIAL.  COMMERCIAL,  INDUSTRIAL  AND  GENERAL  USES: 
ciisist^or^^  metered  services,  excepting  fire  and  resale  services,  shall 


FIRST: 


?K?^^^^^^'^^^u?^,?^'^^  °"  °^        "^^te^-    ''or  two-month 

(bi-monthly)  billing  the  charge  shall  be  twice  the  amounts  shown. 

 MONTHLY  CHAR^FS  


DISC/ 

COMPOUND 

CREST 

METER  SIZE 

METERS 

METERS 

5/8  in 

$  2.50 

$  .__ 

3/4  in 

3.90 

1  in 

6.70 

1-1/2  in 

9.80 

2  In 

18.00 

3  in 

36.10 

4  in 

72.20 

80.40 

6  in 

108.20 

155.80 

8  in 

144.30 

303.40 

10  in 

180.40 

393.60 

12  in 

216.50 

418.20 

16  in 

288.60 

1  ,279.20 

18  in 

1 ,394.00 

20  In 

1  ,443.20 

MAGNETIC 
METERS 


TURBO 
METERS 


515.00 
.172.60 


131 .20 
285.40 
426.40 
770.80 

1 .640.00 


The  service  charge  for  a  battery  of  meters  installed  on  one  service  in 
lieu  of  one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the 
size  of  single  or  multiple  standard  type  meters  of  equivalent  capacity. 

SECOND:  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 

For  all  deliveries  55.4  cents  per  100  cu.  ft. 

OR  SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  two-month  (bi-monthly) 
meter  readings:  ^ 

For  all  deliveries  55.4  cents  per  100  cu.  ft. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1.  1988 

APPLICABLE  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SCHEDULE  W-22.    FIRE  SERVICE 


Covering  only  straight  fire  service  required  by  the  regulations  of  the 
Fire  Department  or  the  Underwriters  having  jurisdiction,  installed  and 
maintained  according  to  the  rules,  regulations  and  specifications  of  the 
San  Francisco  Water  Department  and  for  which  the  Installation  charge  has 
been  paid  in  accordance  with  Schedule  W-41 : 


FIRST:    A  MONTHLY  SERVICE  CHARGE  based  on  the  service  size: 


2  in  .  .  .    $    7.20       6  in  .  .  .      $33.50  10  in  .  .  .    $  77.30 

4  In  .  .  .        15.60       8  in  .  .  .       53.70  12  in  .  .  .  107.70 

16  in  .  .  .  214.80 


SECOND:  A  CHARGE  FOR  WATER  DELIVERED 

(Minimum  billing  not  to  apply)  Applicable  Schedule 

If  water  is  used  for  any  purpose  other  than  extinguishing  accidental 
fires,  the  applicable  schedule  of  rates  for  service  charge,  water 
delivered  and  minimum  billing  shall  apply. 


SCHEDULE  W-23.    PUBLIC  USES 


FIRE  HYDRANTS  installed  and  maintained  according  to  the  rules, 
regulations  and  specifications  of  the 

San  Francisco  Water  Department    $18.70  per  month 

Other  Public  Uses    Applicable  Schedule 


SAN  FRANCISCO  WATER  DEPARTMENT 

Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1,  1988 


SCHEDULE  W-25.     RESALE  USE  WITH  LONG  TERM  CONTRACT 

For  service  to  Municipalities,  Water  Districts  and  others  who,  under  long 
term  contracts,  purchase  water  for  resale,  in  whole  or  in  part,  as  water: 


FIRST:     A  SERVICE  CHARGE  based  on  the  size  of  the  meter: 


MONTHLY  CHARGES 


DISC/ 

COMPOUND 

CREST 

TURBO 

METER 

SIZE 

METERS 

METERS 

METERS 

5/8 

in 

$  5 

00 

$  — 

$  — 

3/4 

i  n 

8 

00 

1 

i  n 

13 

00 

1-1/2 

i  n 

19 

00 

2 

i  n 

36 

00 

3 

i  n 

71 

00 

4 

i  n 

143 

00 

159.00 

259.00 

6 

i  n 

214 

00 

308.00 

564.00 

8 

i  n 

285 

00 

599.00 

842.00 

10 

i  n 

356 

00 

778.00 

1 ,523.00 

12 

i  n 

428 

00 

826.00 

16 

i  n 

570 

00 

2.527.00 

3,240.00 

18 

in 

2.754.00 

20 

i  n 

2.851 .00 

The  service  charge  for  a  battery  of  meters  installed  on  one  service  in 
lieu  of  one  meter  or  for  a  special  type  of  meter  shall  be  based  on  the 
size  of  single  or  multiple  standard  type  meters  of  equivalent  capacity. 


SECOND:    A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month  meter  readings: 
$134.16  per  acre-foot        OR        $.308  per  100  cu.  ft. 
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SAN  FRANCISCO  HATER  DEPARTMENT 
Public  Utilities  Commission  of  San  Francisco 
RATE  SCHEDULES  FOR  WATER  SERVICE 

July  1,  1988 


SCHEDULE  W-41.     SERVICE  INSTALLATIONS 


Applicable  within  and  outside  the  limits  of  the  City 
and  County  of  San  Francisco. 


Connection  charges  shall  be  established  by  the  Water  Department  on 
July  first  of  each  calendar  year  for  the  Installation  of  5/8"  to  8" 
standard  services  and  fire  services.    The  charge  shall  be  based  on  the 
average  cost  of  such  service  installations  for  the  period  July  1  through 
March  31  of  the  preceding  fiscal  year  and  shall  be  adjusted  upward  or 
downward  by  the  Department  on  July  first  of  each  calendar  year  to  reflect 
changes  In  labor,  materials,  paving  and  appurtenant  costs. 

The  charge  for  setting  each  additional  meter  on  an  existing  or  new 
service  for  residential  and  small  commercial  use  and  the  charge  for 
resetting  a  meter  on  an  existing  usable  service  shall  be  established  in 
the  same  manner  as  above. 

For  installations  not  covered  in  the  above  or  when,  in  the  opinion  of 
the  Department,  any  unusual  conditions  may  result  In  costs  more  than  15% 
greater  than  the  scheduled  costs,  the  Department  reserves  the  right  to 
make  the  installation  on  the  basis  of  actual  costs. 

All  pipes,  valves,  fittings,  equipment,  materials,  meters,  etc.  up  to 
and  including  the  outlet  equipment  shall  remain  the  property  of  the 
Department  and  no  part  of  the  cost  will  be  refunded. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 


RATE  SCHEDULES  FOR  WATER  SERVICE 


JULY  1,  1988 


SCHEDULE  W-42.     WATER  USE  IN  EXCESS  OF  ALLOTMENT. 


Applicable  to  all  water  customers  of  the  San  Francisco  Water 
Department. 


If  Your  Excess 
Water  Consumption  i s : 


For  All  Water  Used  In 
Excess  of  Allotment  the 
Excess  Use  Charge  will  be: 


up  to  5%  over  allotment 
5.01-10%  over  al lotment 
10.01-157.  over  allotment 
15.01-20%  over  allotment 
20.01-25%  over  allotment 
25.017.  or  over  allotment 


1  times  unit 

2  times  unit 
4  times  unit 
6  times  unit 
8  times  unit 

10  times  unit 


rate 
rate 
rate 
rate 
rate 
rate 


The  application  of  this  schedule  of  excess  use  charges  is  as  follows: 

1.  The  excess  use  charges  are  in  addition  to  normal  water  charges  for 
water  used. 

2.  The  excess  use  rate  is  determined  by  the  marginal  step  of  the 
percentage  of  consumption  over  the  allotment  (e.g.  5%  over  allotment, 
10%  over  allotment,  etc.)  and  this  rate  is  applied  to  the  total 
amount  of  water  used  over  the  allotment.    For  example,  if  water  used 
is  12%  over  the  allotment,  total  charges  for  the  full  12%  will  be  5 
times  the  normal  water  charge. 

3.  The  calculation  of  excess  use  charges  will  take  account  of  any 
differences  in  the  number  of  days  between  a  base  billing  period  in 
1987  used  to  calculate  an  allotment  and  the  like  billing  period  in 
1988. 

4.  One  billing  unit  will  be  subtracted  from  the  consumption  amount  used 
to  calculate  excess  use  charges  to  account  for  rounding  of  numbers  in 
meter  reading. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 


RATE  SCHEDULES  FOR  WATER  SERVICE 


JULY  1,  1988 


SCHEDULE  W-43.     FLOW  RESTRICTING  INSTALLATIONS: 

Applicable  to  all  water  customers  of  the  San  Francisco  Water 
Department. 


In  the  event  water  is  used  in  excess  of  the  specified  allotment,  the 
Department  may,  after  one  warning,  install  a  flow  restricting  device  on 
the  customer  service  line.    The  charge  to  Install  and  remove  the 
restricting  device  shall  be  as  follows: 

Meter  Size  Installation/Removal  Cost 


Continued  water  consumption  in  excess  of  the  allotment  may  result  in 
the  discontinuance  of  water  service  by  the  Department  and  a  charge  of 
$20.00  shall  be  paid  prior  to  reactivating  the  service. 


5/8"  to  1" 
1-1/2'  to  2" 
3"  and  larger 


$  42.50 
85.00 
Actual  Cost* 


*Actual  cost  shall  include  material,  labor,  equipment  and 
overhead  charges. 
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EXHIBIT  B 


Proposed  Rate  Increase  for 
Retail  Customers 
Within  and  Outside  the  City  and 
County  of  San  Francisco 


The  Water  Department  needed  $5  million  additional  revenue  to 
balance  its  budget  for  fiscal  year  1988-89  prior  to  the  decision  to 
ration  water.     The  added  expenses  attributable  to  the  1988  Mandatory 
Water  Rationing  Program  come  to  $5.4  million  more.     The  $10.4 
million  total  revenue  needed  would  have  required  a  43%  rate  increase 
to  the  City  retail  users.     The  components  of  that  increase  would 
have  been  21%  for  operation  and  maintenance  costs  and  22%  for 
rationing.     At  the  end  of  the  drought,   the  rationing  costs  would 
have  been  discontinued  and  rates  would  have  decreased  to  realign 
revenues  with  expenditures. 

The  proposed  rate  increase  is  not  43%  but  15%  due  to  the 
Depart ment's  ability  to  use  some  one-time  revenues  and  cost  savings 
to  offset  the  large  revenue  requirement.     The  Department  sold  a 
parcel  of  land  in  Pleasanton  this  year  resulting  in  $3  million 
additional  revenue  for  fiscal  year  1987-88.     This  money  will  be  used 
to  subsidize  the  rates  for  fiscal  year  1988-89. 

In  addition  to  this  extra  revenue,   the  cost  savings  for 
deferring  employee  cost  of   living  raises  amounts  to  $800,000  savings 
in  fiscal  1988-89. 

The  final  savings  measure  has  been  to  reduce  the  "float"  in  the 
City  capital  projects  by  $3  million.     The  Department  recognizes  that 
the  difference  between  the  cost  of  the  projects  and  the  amount  of 
actual  cash  that  is  used  each  year   is  consistent  enough  to  actually 
budget  less  cash  for  one  year.     This  is  a  one-time  savings  that  will 
not  decrease  service  if  subsequent  years  are  restored  to  full 
funding , 

The  results  of  these  changes  is  a  need  for  $3.6  million  in 
additional   revenue  and  a  15%  rate  increase.     All  one-time  cost 
requirements  have  been  offset  by  one-time  savings,    therefore  this 
rate  is  not  expected  to  decrease  after  the  rationing  program  is 
over.     At  the  end  of  the  drought,   all  revenues  and  expenditures  will 
be  reviewed  and  rates  will  be  revised  based  on  normal  operational 
costs  and  revenue  projections. 
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MONTHLY  EFFECT  OF  MATER  RATE  INCREASE  ON  TYPICAL 


SAN  FRANCISCO  CUSTOMERS 


Estimated 

Consumption  Current         Proposed  Cost 

Type  (in  ICQ  cu.  ft. )  Charge  Charge  Pi fference 


Small  Single-family 
Residential  Unit 

3 

$  3 

03 

$  3 

46 

$ 

43 

Average  Si ngl e-f ami ly 
Residential  Unit 

7 

5 

07 

5 

81 

74 

Large  Single-family 
Residential  Unit 

15 

10 

00 

11 

41 

1 

41 

1 2  Uni  t  Apartment 

50 

27 

60 

31 

66 

4 

06 

Large  Apartment 

525 

310 

25 

356 

58 

46 

33 

Apartment  Complex 

c , \Jc^ 

U/ 

L  ,  JttJ 

D  / 

bU 

Apartment  Complex 

34,124 

17.636 

99 

20,224 

39 

2.587 

40 

Apartment  Complex 

12.353 

6.355 

48 

7,323 

81 

968 

33 

Residential  Hotel 

884 

472 

09 

543 

11 

71 

02 

Large  Office  Bui Iding 

983 

543 

83 

625 

42 

81 

59 

Department  Store 

2,199 

1.163 

99 

1  .339 

21 

175 

22 

Hotel 

7,811 

4,068 

66 

4.681 

86 

613 

20 

Hospital 

3,873 

2.060 

28 

2.370 

25 

309 

97 
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PROPOSED  RATE   INCREASE  AND  REVISIONS 
TO  RATE  SCHEDULE  FOR  SUBURBAN  WHOLESALE  CUSTOMERS 


RESALE  USE  WITH  LONG  TERM  CONTRACT 

The  San  Francisco  Water  Department  delivers  water  on  a  wholesale 
basis  to  30  water  agencies  (named  the  Suburban  Customers)  outside 
the  City  and  County  of  San  Francisco.      In  1984,    the  Department  and 
its  Suburban  Customers  approved  a  Settlement  Agreement  and  Master 
Water  Sales  Contract  ("Agreement").     This  Agreement  resolved 
litigation  pending  since  1974  and  established  a  method  by  which 
Suburban  Resale  rates  are  calculated  each  year.     As  a  result  of  this 
Agreement,   annual  rate  increases  and  decreases  for  Suburban  and  City 
customers  depend  upon  distribution  of  costs  associated  with  serving 
each  of  the  two  classes  of  customers.     The  City  sets  the  wholesale 
water  rates  to  recover  all  costs  associated  with  providng  water  to 
the  Suburban  Customers,   plus  a  rate  of  return  on  all  debt  funded 
assets  and  future  revenue  funded  assets. 

In  January  1988,   the  proposed  rate  adjustment  was  a  decrease  of 
3,7%  with  a  major  rate  structure  change.     Before  that  rate  package 
was  submitted  to  the  PUC,   the  projected  water  supply  changed 
drastically  and  a  need  for  water  rationing  became  evident. 

On  April  28,   1988  the  San  Francisco  Public  Utilities  Commission 
declared  a  water  supply  emergency  and  adopted  a  Mandatory  Rationing 
Program.     This  program  requires  the  reduction  of  water  use  for  all 
the  San  Francisco  Water  Department  customers  including  the  30  resale 
agencies .     The  total  savings  required  by  this  class  of  customer  is 
26.82%  annually.     The  net  effect  of  the  reduced  revenue  due  to 
reduced  consumption  and  a  decreased  cost  of  service  due  to  greater 
savings  requirements   imposed  on  the  suburban  wholesalers,    results  in 
a  projected  underpayment  of  $6,691,542  for   fiscal  year  1988-89. 
This  underpayment  would  require  a  33%  rate  increase  by  the  utility 
method  which  includes  a  return  on  investment  and  depreciation 
expense.     The  proposed  rate  increase  is  only  15%  due  to  legal 
limitations  of  the  Agreement,     Under  Section  5.03(b)(1)  of  the 
Agreement,   an  emergency  rate  increase  must  be  calculated  on  a  "cash 
basis"  method  which  only  funds  current  expenses.     Exhibit  J  of  this 
analysis  has  done  this  cash  method  calculation  and  shows  that  the 
City  is  entitled  to  a  26%  rate  increase.     However,  Section 
5.03(b)(1)  also  states  that  the  overall  increase  for  the  suburban 
purchasers  can  be  no  greater  than  the  overall  percentage  increase 
for  the  direct  City  water  users.     Since  the  City  increase  is  15%, 
the  suburban  purchasers'  emergency  increase  shall  also  be  15%.  The 
City  will  pursue  an  additional  rate  increase  through  the  regular 
budget  coordinated  rate  adjustment  as  per  Section  5.03(a)  at  a  later 
date.     The  15%  rate  increase  will  result  in  a  $5,143,212 
underpayment  by  the  suburban  purchasers. 
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posed  revisions  to  the  rate  schedule  for  suburban 
customers  reflect  not  only  costs  associated  with  mandatory  water 
rationing  but  also  a  change  in  the  rate  structure  itself.  The 
current  schedule  consists  of  a  minimum  billing  provision  and  three 
charges  for  service,  commodity  and  demand.     The  proposed  schedule 
deletes  the  minimum  billing  provision  and,   for  the  duration  of 
mandatory  rationing  only,   the  demand  charge.     The  service  and 
commodity  charges  are  revised  to  reflect  a  conversion  from  a 
declining  block  rate  structure  (where  you  pay  more  for  the  first 
gallon  of  water  you  use  than  for  the  last  gallon)   to  a  uniform,  flat 
rate  structure  (where  the  first  gallon  of  water  costs  the  same  as 
the  last  gallon  you  use)  which  will  encourage  water  conservation. 

The  proposed  changes  are  as  follows: 

Service  Charge:     The  service  charge  is  a  fixed  monthly  charge 
that  is  based  on  the  size  of  the  water  meter.     At  present,  this 
charge  generates  less  than  2%  of  the  revenue  from  the  suburban 
customers   (approximately  $400,000  in  1986-87).     The  proposed 
revised  schedule  would  increase  the  service  charge  to  more 
accurately  reflect  the  cost  of  the  Water  Department  to  provide 
service,   resulting  in  an  increase  to  approximately  6%  in  the 
share  of  revenue  generated  by  the  service  charge. 

Commodity  Charge:     The  current  monthly  charges  for  water 
deliveries  are  based  on  a  declining  block  rate  structure. 
Because  unit  costs  decrease  as  consumption  increases,  such 
declining  block  rate  structures  tend  to  promote  consumption. 
The  proposed  revised  schedule  would  establish  a  uniform 
commodity  charge  of  $134.16  per  acre-foot,  which  is  expected  to 
produce  approximately  94%  of  required  revenue. 

Minimum  Billing:     Minimum  billings  are  generally  included  in 
rate  schedules  to  provide  a  minimum  cash  flow.     However,  the 
current  mimimum  billing  rate  generated  less  than  $2,000  of 
revenue  during  1986-87.     The  proposed  rate  schedule  eliminates 
this  provision. 

Demand  Charge:     This  is  a  surcharge  on  water  deliveries  which  is 
based  on  the  volume  rather  than  the  cost  of  water  used.  The 
current  charge  has  a  provision  which  determines  the  minimum 
amount  to  be  charged  based  on  the  75%  of  the  highest  demand 
charge  during  the  preceding  eleven  months.     The  Water  Department 
is  recommending  deletion  of  this  charge  for  the  duration  of 
mandatory  water  rationing. 
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N  =  THE  \m  FOR  WHICH  THE  []Tt  IS  SETTING  RATES 

(i.e.,  the  nent  hscal  vear? 
N-1  =  THE  YEftR  IN  WHICH  THE  CITY  IS  SETTING  HATES  FOR  YEAR  N 

(i.e..  the  cuTent  fiscal  year) 
»J-2  =  THE  IftffEDIATELY  PRECEDINE  CDMPLETED  FISCAL  YEAR 


FY  1*)86.=? 


FY  39B7/88 
H-l 


FY 


ri'  A. 
2.  ,ESS; 

EaUfiLS:    ACTUAL  REVENUE  DIFFERENTIAL  FDR  YEAR  H-2 


ACTUAL  SUBURBAN  REVENUE  RECEIVED  iM  YEAR  N-2 
FINAL  SUBURBAN  REVENUE  REQUIREMENT  FOR  YEAR  M-2 


5"E=  B. 

2.  =LU5: 
Z.  =IUS: 


cpeninb  balance  in  balancing  account  for  year  n-2 

intekest  for  year  N-2 

actual  revenue  differential  for  year  n-2 


EOjALS:   ENDIN5  BALANCE  IN  BALANCING  ACCOUNT  FOR  YEAR  N-2 


E'E?  C. 

1.  =^LUS: 

2.  =LUS; 


ESTIf^ATED  IMEREST  FOR  YEAR  N-1 

ESTIMATED  REVENUE  DIFFERENTIAL  FOR  YEAR  N-i 


127,602.484 
28,691.032 


5,883.350  « 
0 

i I, 088. 528) 
4, 7^5, 722 


0 

i2,lt?.:30J 


J", 573,975 
-r.743.:(i5 


'I  LI'  2Z-. 


2,d25.='?2 


s.    CURRENT  ESPECTED  SUBURBAN  PAYMENT  FOR  YEAR  N-1 
:.   LESS:      ESTIMATED  SUBURSAN  REVENUE  RE9UIREHENT  FDR  YEAR  «-i 

EQUALS:    ESTIMATED  REVENUE  DIFFERENTIAL  FDR  YEAR  U-l 

Z.  ESOALS:    REaUIRED  REVENUE  ADJUSTMENT 
4.  =lUS;      ESTIHATED  INTEREST  FDR  YEAR  N 

E3UALS:   REVENUE  DISCREPANCY  TO  BE  USED  IN  SETTING  RATES  0^  YEAR  H 

5"r  D. 

ES'If^ATED  SLBbiBAN  REVSNLt£  REOl'If^E^ENT  FCR  YEAR  N 
_ES5:      REVENUE  DISCREf^i^CV  TO  BE  USED  IN  SETTiNS  RATES       YEA=  H 

EQUALS;    ADJUSTED  ESTIMATED  SUBURBAN  REVENUE  RESUIREHENT  FOR  YEAR  N 
*  ;j;USTED  FOR  HETCH  HETCHY  LAND  S5/&t  AS  OF  7/1/87  t%,\n 

WITHOU"  Ul'H 

RATE  CHii<3E  RATE  INCR 

FY  :988-89  ESMMATED  SUBURBAN  PAYMENT                                                  $2(1,070,753  {2:,tl9,123 

FY  :9&E-B9  ADJUSTED  ESTIMATED  SUBURBAN  REVENUE  REQUIREMENT                       $26, 762. 335  $26,762,335 

(UNDERPAYMENT) /OVERPAYMENT      f$6,6'?l.!i2l  ($5,143,2121 

PERCENTA6E  DIFFERENCE                   -33.34X  -23.79): 


1958  89 
N 


$2- 


:.d25.9'^2 
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ACTUAL  REVENUE  AND  EXPENDITURES 
FISCAL  YEAR  1986-87 


City 


Suburban 
Resale 


Department 
Total 


Beginning  Unappropriated 
Balance  6/30/86 

Beginning  Balance  -  Suburban 
Resale  Balancing  Account  6/30/86 

REVENUES 

Sale  of  Water 

Rents 

Interest 

Servi ce  Charges 

Mi  seel  1 aneous 

"OTAL  REVENUE 

TOTAL 

ALLOCATION  OF  FUNDS 

Cperati  ng 

Suburban  Depreciation  Cost 
Purchase  of  Water 
G.O.  Bond  Debt  Service 
Capital  Projects 
Suburban  Return  on  Investment 

Cost 

Faci 1 i ti es  Mai ntenance 


Ending  Balance  -  Suburban  Resale 
Balancing  Account  6/30/87 


Transfer  to  General  Fund 
Unappropriated  Balance  6/30/87 


27,691  ,260 
2.654,381 
7.259,727 
1 .174,316 
1 .820.891 

40.600.575 


28,910,545 
(  2.549.708) 
4,797.421 
5,859.517 

15,555.400 

(11 ,642,540) 
522,000 


41 ,452.635 


5,980,020 


27,602.484 


33.582,504 


1  1  ,822.355 
2.549.708 
2.772.579 


11 .642.540 

28.787.182 

4.795.322 
33.582.504 


$27,844,757 


74.183.079 
$102,027,836 


75,035,139 


$18,092,697 
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ESTIMATED  REVENUE  AND  EXPENDITURES 
FISCAL  YEAR  1987-88 


Citv  ! 

bUDuroan 
Resal e 

!  Department 
!  Total 

Dcyiillliliy    UMoppiUpT  laLcU 

Balance  6/30/87 

!  $18,092,697 

Beginning  Balance  -  Suburban 
Resale  Balancing  Account  6/30/87 

4,795,322 

REVENUES 

Sale  of  Hater 
Ken  I  s 
Interest 
oerviLc  Lndrges 
Sale  of  Land 
Mi  seel  1 aneous 

27.625,692  ! 
i,0J0,500  ! 
5.333,392  ! 
1,0// .UUU  ! 
3,120.000  ! 
i  .045.000  ! 

27.573.975 

lUIAL  KLVtnlUt 

42 ,031 ,584  ! 

32 ,369.297 

!  74,400,881 

TOTAL 

!  $92,493,578 

ALLOCATION  OF  FUNDS 

Operati  ng 

Suburban  Depreciation  Cost 
Purchase  of  Hater 
G.O.  Bond  Debt  Service 
Capi tal  Projects 
Suburban  Return  on  Investment 

Cost 

Faci 1 i ti es  Mai ntenance 

29.781 ,170  ! 
(  2.549,890)! 

4.788,111  ! 

5,042,109  ! 
19.050.000  ! 

(1  1  ,698,042)! 
341.000  ! 

12.706,475 
2.549,899 
2,788,889 

1  1  .698,042 

loiai  Lxpenaiiures 

A  A     "7  C  A     A  An  1 

44, /54,44y  ! 

29 ,743,305 

nntiLipdLcU  Lnuing  Ddidnce  — 
Suburban  Resale  Balancing 

Arrniinf  fi/'^fl/flfl 
MCCUUnt    g/ jU/ oo 

! 

2  . 625 . 992 

44.754.449  ! 

32,369,297 

!  77,123,746 

Transfer  to  General  Fund 

!  5.000.000 

Anticipated  Unappropriated 
Balance  6/30/88  ! 
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$10,369,832 

ESTIMATED  REVENUE  AND  EXPENDITURES 
FISCAL  YEAR  1988-89 


Citv  ! 

Suburban  ! 
Resale  ! 

Department 
Total 

Beginning  Unappropriated  ! 
Balance  6/30/88  1 

! 

$10,369,832 

REVENUES  ! 

*sa  1  p  of  Water  ! 
Rents  ! 
Interest 
Service  Charges 
Miscellaneous 

$  28,069,425*  ! 
2,985,500  ! 
4,000.000  ! 
1 ,8/5 ,000  ! 
1.100.000  ! 

$  21 ,619,123**  ! 

- 

TOTAL  REVENUE 

38,029,925  ! 

21,619.123  ! 

59.649.048 

TOTAL 

$70,018,880 

ALLOCATION  OF  FUNDS 

Operating 

Suburban  Depreciation  Cost 
Purchase  of  Water 
G  0    Bond  Debt  Service 
Capi tal  Projects 
Suburban  Return  on  Investment 

Cost 

Facilities  Maintenance 

35,025,421  ! 
(  3,170,166)  ! 
4.460.606  ! 
2,397,505  ! 
8,984,363***  ! 

cn  .884,176)  ! 
817.000  ! 

9.212,591  ! 
3,170.166  ! 
5,121.394  ! 

n  ,884.176  ! 

Total  Expendi tures 

44,434,190  ! 

29,388.327  ! 

44,434.190 

29.388,327  ! 

$66,018,880 

Anticipated  Unappropriated 
Balance  6/30/89 

$  4,000.000 

*ProjGcted  with  a  15X  rate  increase  for  S.F.  retail  customers 
**Projected  with  a  ^St  rate  increase  for  Suburban  Wholesale  Customers. 
***The  projected  capital  budget  was  $16,788,000.    $7,803,637  will  be  held  in 
reserve  until  a  funding  source  is  identified. 


ia 


Revised  5/23/88 


EXHIBIT  I 


Excess  Use  Charges 


On  April  28,   1988,  by  Resolution  No.   88-0155,   the  San  Francisco 
Public  Utilities  Cominission  adopted  a  Mandatory  Rationing  Program 
that  included  excess  use  charges  and  fees  for  costs  associated  with 
flow  restricting  installations. 

Included  in  the  Water  Rate  Schedules,   effective  July  1,  1988, 
there  are  two  additionl  schedules : 

W-42     Water  Use  in  Excess  of  Allotment 
W-42     Flow  Restricting  Installation 

These  charges  are  applicable  to  all  San  Francisco  Water 
Depa  r tment  customers , 
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SUBURBAN  WHOLESALE  EMERGENCY  RATE  INCREASE 

CASH  BASIS  METHODOLOGY 

SETTLEMENT  AGREEMENT,    SECTION  5.03(b) 


De?scr  i  pt  i  on 
SFWD   PROJECTED  WHOLESALE  EXF'ENSES 


TOTAL   ESTIMATED  EXPENSES 

PROJECTED  WATER  SALES  PAYMENTS 

UNDERPAYMENT/ (OVERPAYMENT) 
ALLOWABLE  INCREASE 


SUBURBAN 
WHOLESALE 


SOURCE  OF  SUPPLY 

*  1  ,703,905 

PUMPING 

1 ,098,286 

PURIFICATION 

3 , 259 , 07 1 

TRANSMISSION  DISTRIBUTION 

I ,017,989 

CUSTOMER  ACCOUNTS 

9 1 , 056 

COWCAP 

183,636 

PUC 

1 ,451 ,513 

OTHER  A  AND  G 

2, 126,710 

CONTRACT  COMPLIANCE 

115, 340 

COMPLIANCE  AUDIT 

38 , 435 

r  KUr  tK  1  i      1 M  A 

BOND    INTEREST   ?<  REDEMPTION 

1 ,636,057 

CAPITAL  OUTLAY 

5,441 ,962 

ETCH  HETCHY  PROJECTED  WATER-RELATED  EXPENSES 

COWCAP 

47 .382 

PUC 

599 ,019 

OTHER  OPERATING 

1 , 170, 189 

MAINTENANCE 

1 ,052,680 

TAXES 

1 77 , 086 

CAPITAL  OUTLAY 

3, 177,060 

25,210,023 

20,020,536 

t5, 189,487 
25.927. 
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Added  5/23/88 


San  Francisco  Water  Department 


MEMORANDUM 


DATE:  May  31,    19  8  8 

TO:  General  Manager,  Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 

SUBJECT:  Monthly  Report  of  April  Activities 


OPERATIONS 


Storage .     The  month-end  status  of   local  storage  reservoirs   is  shown 
on  the  accompanying  figure  1.     The  storage  levels   in  the  Peninsula 
Division  reservoirs  at  the  end  of  April  amounted  to  19.9  billion 
gallons  or  67%  of  capacity.     This  is  slightly  more  than  the  19.5 
billion  gallons  or  66%  of  capacity  in  storage  at  the  end  of  March. 
For  the  Suburban  system  as  a  whole,   storage  amounted  to  42.9  billion 
gallons  and  55%  of  capacity  compared  to  42.0  billion  gallons  and  54% 
of  capacity  at  the  end  of  last  month. 

Production.     Water  supplied  by  Hetch  Hetchy  and  the  production  of 
local  water  treatment  plants  are  shown  on  the  accompanying  figure  2. 


Consumption.  Gross  water  deliveries  to  San  Francisco  customers  and 
the  suburban  area  are  displayed  on  the  accompanying  figure  3. 


Water  SuppIv 


1.  Hetch  Hetchy  water  import:     An  average  of  297.7  million 
gallons  per  day  (MGD)   for  the  month  of  April. 

2.  Sunol  Valley  Filtration  Plant  treated  0.0  MGD. 
San  Andreas  Filtration  Plant  treated  41.5  MGD. 

3.  Consumption  (MGD  average): 

April   1988  -  276.8)  8.5  percent  less 

April   1987  -  302.5) 

April  1988  -  276.8)  5.5  percent  more 

April   1977  -  262.3) 

12  months  preceding 

May  1,    1988     -     290.8)  1.8  percent  more 

May  1,    1987     -  285.6) 

4.  Storage  (million  gallons)   as  of  May  1: 


1987 


1988 


Increase 
-  Decrease 


%  Full 
Capacity 


Alameda  Div.    (Capacity  48,014) 


23 , 568 


23. 013 


555 


48 


Peninsula  Div.   (Capacity  29.783) 


15, 572 


19,907 


4,335 


67 


Total   (Maximum  Capacity  77,797) 


39, 140 


42,920 


3  ,  780 


55 
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CONTINUING  PROGRAMS 


Net  Paving  Sales 


Apr  i  1 
1988 


Fiscal  Year 
To  Date 


Actual 


$4,680,272 


$45,269,494 


Estimated 


4,428,035 


45, 135, 573 


Increase/ (Decrease) 


252,237 


133,921 


Increase/Decrease  (%) 


5.7 


(0.3) 


Leases  and  Permits.     By  the  terms  of  their   leases,    royalties  or 
percentage  of  revenue  received  for  the  month  of  April  are  as 
follows : 


Vehicular  Accidents.  During  the  month  of  April  there  were  4 
accidents,   3  of  which  were  possibly  avoidable. 


Industrial  Accidents .  There  were  5  lost-time  injuries  in  April. 
There  is  a  total  of  33  for  the  calendar  year. 


Flushing .  The  flushing  program  has  been  suspended  for  the 
duration  of  the  drought. 


Santa  Clara  Sand  and  Gravel 
Sunol  Golf  Course 
Crystal  Springs  Golf  Course 
Mission  Valley  Rock 


$26,312.38 
21,298.20 
17, 130.47 
41,366. 18 


0005D 
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FIGURE  2 
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FIGURE  3 


GROSS  WATER  DELIVERIES 
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APRIL,  1988  

l'U[:PAUEU  DV:      T.  DICKERMAN 


PROJECT 

EST. 

EST. 

PERCEfll 
COMPLETE 

Schethjl  Gtl 
coinpleLion  of 

REMARKS 

tACT 

LGIII. 

COST  , 

1 

Ihis 
lonUi 

loUl 

Plans  ?t  Specs . 

.973 

San  Jose  Avenue  &  30th  Street 

9,400  ; 

>  ,300,000 

5 

100 

April,  1988 
(Revised) 

?roj ect  reactivated  due 
to  ' J '  Line  funds  now 
available  from  D.O.T. 

!006 

8-rnch  Main  in  O'Farrell  Street, 
Larken  Street  to  Grant  Avenue 

3,850 

L, 155, 000 

10 

90 

April,  1988 

4a in  Replacement 

:007 

8-Inch  Main  in  Taylor  Street,  Golden 

uaLc     LO     DULLct      dllU     Irillc  \.\J 

Washington 

3  , 700 

. , 110 ,000 

10 

90 

May,  1988 
( Revised ) 

Main  Replacement 

1996 

8-Inch  Main  in  Bush  Street,  Presidio 
Avenue  to  Octavia 

5.700  \ 

1 ,030,00C 

0 

92 

May  1988 
(Revised) 

Main  Replacement 

2013 

12-Inch  Main  in  Mission  Street, 
Cotter  to  Ondndaga 

2,500 

300, OOC 

20 

45 

June  1988 

Feeder  Main 

2014 

Cement  Mortar  Line  54"  Main  in 

Junipero  Serra  Blvd.   from  Holloway  to 
SloaE 

4,600 

450. OOC 

0 

0 

May,  1988 

Cement  Mortar  Line 

2017 

8-Inch  Main  in  Hamilton,  Dwight, 
Brussels  and  Ordway  Streets 

2,400 

280, OOC 

20 

30 

June,  1988 

Main  Replacement 

-20U 

*    8~Inch  Main  in  Polk  Street,  Ellis 
Street  to  Clay  Street 

4,700 

998,000 

5 

10 

August,  1988 


Main  Replacement 

I 
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cornimcT  preparation 


APRIL,  1988  

Mo,  Yr. 

PUEPARED  QV;     T.  Dickerman 


ACT 

PROJECT 

EST. 

Esr. 

PERCEfll 
COMPLETE 

ScllRlllI  1  C(-l 

coiiipletioM  of 

REMARKS 

1  I'  Tl  1 

LU  J  1 

1liis 
Month 

Plans  ?i  Specs. 

019 

8-Inch  Main  in  Broadway  Street, 
Laguna  Street  to  Van  Ness  Avenue 

_1^50_ 

_35^00G 

0 

5 

 : 

August,  1988 

Main  Replacement 

020 

8-Inch  Main  in  Francisco,  Leavenworth 
Chestnut,  Lombard,  Greenwich  Streets 

3  ,000 

510  000 

5 

10 

Qprs|~PmhpT-       1  Qflft 

Main  Rep 1 acemen t 

 .  :  



 _ 

i 
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MINUTES 


I 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
June  14,  1988 

COMMISSIONERS 
H.  Wei ton  Flynn,  President 


Arthur  V.  Toupin,  Vice  President 
Jeffrey  Lee 
Sherri  Chiesa 
Rodel  E.  Rodis 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Dean  W.  Coffey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


88-098 


Call  to  Order :  2:10P.M. 


Present:       President  H.  Welton  Flynn,  Vice  President  Arthur  V. 

Toupin,  Commissioner  Jeffrey  Lee,  Commissioner  Rodel  E. 
Rodis 


Excused : 


Commissioner  Sher ri  Ch iesa 


On  motion  of  Toupin,  seconded  by  Lee,  the  Minutes  of  the  regular 
meeting  of  May  24,  1988  and  special  meeting  of  May  24,  1988  were 
approved. 


RESOLUTION 
NO. 


88-0193 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

FM        Authorizing  the  Assistant  General  Manager  of 
Finance  to  apply  for,  accept,  and  expend 
$13,349,897  of  federal  capital  assistance  and 
required  state  and  regional  local  match  funds  to 
implement  the  Market  Street  Transit  Thoroughfare 
and  F-MARKET  Streetcar  Line. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Rodis,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0194         MR         Approving  Municipal  Railway  Revolving  Fund  Direct 

Payments  in  the  amount  of  $136,419,25  for  the  month 
of  May,  1988. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Rodis 


On  motion  of  Rodis,  seconded  by  Toupin,  the 
following   resolution  was  adopted: 

88-0195        MR        Approving  Municipal  Railway  compromise  settlements 
Month  of  May  1988,   total  amount  billed:  $3,352.20 
total  compromise  settlement:   $2,946.54  and 
approving  collections  Month  of  May  1988,   amount  of 
$24,519.66  for  payment  from  miscellaneous  debtors, 
per   lists  dated  May  31,  1988. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Rodis 


88-099 


On  motion  of  Rodis,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0196        HH        Accepting  the  work  performed  under  Hetch  Hetchy 

Contract  No.   786,  Replace  and  Paint  Trolley  Poles  - 
California  Street,   Columbus  Avenue,  Hayes  Street 
and  Union  Street,  as  satisfactorily  completed; 
approving  Debit  Contract  Modification  No,   2  in  the 
amount  of  $2,833.15;   and  authorizing  final  payment 
in  the  amount  of  $13, 540.40  to  the  Contractor, 
Abbett  Electric  Corporation. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Rodis,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0197         WD        Awarding  San  Francisco  Water  Department  Contract 
No.  WD-2011,  Repaving  of  Street  and  Sidewalk 
Openings  for  the  San  Francisco  Water  Department  for 
the  Fiscal  Year  Ending  June  30,    1989  in  the  amount 
of  $1,397,450  to  Stacy  &  Witbeck,  Inc.,  West  Bay 
and  Nationwide,  A  Joint  Venture,  Contractor. 

VOTE :     Ayes  -  F lynn ,  Toupin ,   Lee ,  Rodis 


On  motion  of  Rodis,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0198        HH        Authorizing  transfer  of  funds  in  the  amount  of 
$172,655  from  Repair  and  Replace  Manholes  to 
Market  Street  Underground  Control  Centers  -  Repair 
and  Replace  Lighting  Equipment;  and  awarding  Hetch 
Hetchy  Contract  No.  HH-788,  Market  Street 
Underground  Control  Centers  -  Repair  and  Replace 
Lighting  Equipment,  in  the  amount  of  ^391,000  to 
Kingston  Associates,  Contractor. 

VOTE:     Ayes  -  Flynn,   Toupin,   Lee,  Rodis 


On  motion  of  Rodis,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0199        EC        Authorizing  the  Bureau  of  Energy  Conservation  to 

execute  a  no-additional  cost  contract  modification 
to  extend  the  term  of  the  contract  with  Raymond 
Brooks  Engineering  to  June  30,  1989, 

VOTE  :     Ayes  -  Flynn,  Toupin,   Lee,  Rodis 


On  motion  of  Rodis,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0200         EC         Authorizing  the  Bureau  of  Energy  Conservation  to 

modify  its  professional  services  contract  with  John 
Nimmons  and  Associates  with  a  no- cost  time 
extension  to  December   31,  1988. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Rodis 


88-100 


On  motion  of  Rodis,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0201        BLHP    Authorizing  the  Bureau  of  Light,   Heat  and  Power  to 
execute  Amendment  No.   1  to  the  July  1,  1987 
agreement  with  Kingston  Contracting,   Inc. ,  for 
Maintenance,  Repair  and  Alterations  of  City-owned 
Street  Light ing  Systems ,   increasing  the  limit  of 
payment  from  $521,325  to  $1,271,325  through  Jane 
30,   1989;   and  extending  the  term  of  the  contract 
for  a  period  of  12  months  through  June  30,  1989. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Rodis,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0202  WD  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  Water  Department  Contract  No.  WD-1978,  48-Inch 
Steel  Main  Installation  in  Peabody  Street,  Leland 
Avenue,  Ruthland  Street  and  Tucker  Avenue  from  the 
South  City  Limits  to  Delta  Street. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Rodis 


On  motion  of  Rodis,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0203        WD        Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  Water  Department  Contract  No .  WD- 2 01 6 ,  Sunol 
Valley  Water  Treatment  Plant  -  Sludge  Scraper 
Replacement . 

VOTE :     Ayes  -  F lynn ,  Toupin ,   Lee ,  Rodis 


On  motion  of  Rodis,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0204        WD        Requesting  the  Controller  to  transfer  funds  in  the 
amount  of  $12,500  from  San  Francisco  Water 
Department  completed  project  -  Install  Flow  Meters 
to  Alameda  Creek,  Diversion  Dam  Spillway  -  Concrete 
Repairs;   and  awarding  San  Francisco  Water 
Department  Contract  No.  WD-1999,  Alameda  Creek, 
Diversion  Dam  Spillway  -  Concrete  Repairs,   in  the 
amount  of  $64,200  to  Stacy  and  Witbeck,   Inc.,  as 
the  lowest  responsive  bidder,  and  rejecting  all 
other  bids  for  the  work. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Rodis 
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On  motion  of  Rodis,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-1992R,  8-Inch 
Ductile  Iron  Main  Installation  in  Oilman  Avenue 
from  Fitch  Street  to  235  Feet  East  of  Early  Street 
to  Mendell  Street,  as  satisfactorily  completed; 
approving  Debit  Contract  Modification     No.   1  in  the 
amount  of  $1,026.44;  and  authorizing  final  payment 
in  the  amount  of  $7,329.77  to  the  Contractor, 
Clarke  Construction  Co, 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Expressing  sincere  appreciation  to  Charna  E.  Staten 
for  her  many  contributions  as  a  Member  of  the 
Public  Utilities  Commission  and  for  her  dedi cated 
service  to  the  people  of  the  City  and  County  of  San 
Francisco . 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Expressing  sincere  appreciation  to  Mark  W.  Buell 
for  his  many  contributions  as  a  Member  of  the 
Public  Utilities  Commission  and  for  his  dedicated 
service  to  the  people  of  the  City  and  County  of  San 
Francisco . 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Requesting  the  Board  of  Supervisors'  approval  to 
contract  with  a  security  firm  for  the  provision  of 
security  personnel  for  the  period  of  July  1,  1988 
to  June  30,  1989. 

VOTE :     Ayes  -  Flynn ,  Toupin,  Lee ,  Rodi s 


On  motion  of  Toupin,  seconded  by  Rodis,  the 
following  resolution  was  adopted: 

Endorsing  the  concept  of  a  transit  shelter 
advertising  program  and  public  art  enhancement 
program  on  Market  Street;  and  authorizing  staff  to 
explore  this  program  proposal  with  the  City 
Planning  Department ,   City  Planning  Commission,  Art 
Commission,  and  Gannett  Outdoor  Company,  Inc. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Rodis 
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On  motion  of  Toupin,  seconded  by  Rodis,  the 
following  resolution  was  adopted: 

Adopting  a  policy  against  the  use  of  slurs  by  City 
officials  and  employees. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Approving  application  of  the  methodology  contained 
in  the  approved  rationing  plan  of  reducing  inside 
water  use  by  10%  and  outside  water  use  by  60%  to 
determine  water  allocations  for  San  Jose  and  Santa 
Clara. 

VOTE:     Ayes     -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  Municipal  Railway  General  Manager 
to  expend  a  total  of  $49,590  for  the  Railway's 
1988-1989  Employee  Awards  Program. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Lee,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

Accepting  two  display  cases  as  a  gift  from  the 
Market  Street  Railway  Company,  for  the  display  of 
historical  transit-related  items  in  furtherance  of 
a  better  understanding  of  public  transit  in  San 
Francisco . 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Lee,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  expend  ^180,000  for  administration  of  the 
Transit  Shelter  Program  in  fiscal  year  1988-89. 

VOTE :     Ayes  -  F lynn ,  Toupin,   Lee ,  Rodi s 
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On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Granting  a  moratorium  on  grazing  leases  for  at 
least  six  months  commencing  from  May  1,  1988 
through  October  31,  1988;   suspending  collection  of 
rent  during  the  moratorium;  and  authorizing  the 
General  Manager  of  Public  Utilities  to  execute  two 
(2)  year  extensions  of  those  leases  subject  to  the 
moratorium, 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Lee,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

Requesting  the  Controller  to  transfer  funds  in  the 
amount  of  $50,934  from  completed  project  - 
Calaveras  Outlet  Tower  to  Lower  Crystal  Springs 
Reservoir  -  Tower  and  Tunnel  Rehabilitation;  and 
awarding  San  Francisco  Water  Department  Contract 
No.  WD-1983 ,  Lower  Crystal  Springs  Reservoir  - 
Tower  and  Tunnel  Rehabilitation,   in  the  amount  of 
$164,369  to  Valentine  Corporation,  Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Honoring  and  commending  Blossom  Grove  for  17  years 
of  dedicated  service  to  the  people  of  the  City  of 
San  Francisco;  extending  its  best  wishes  to  Blossom 
Grove  and  her  family  for  good  health  and  happiness 
in  the  future. 

VOTE:     Ayes  -  Flynn,  Toupin  Lee,  Rodis 


On  motion  of  Lee,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

Recommending  that  the  City  General  Fund  be 
reimbursed  in  the  amount  of  $5,289,319  from 
collected  Transit  Impact  Development  Fees  for 
qualified  expenses   related  to  the  expansion  of  MUNI 
Railway  service  in  the  downtown  area  at  peak 
service  hours,  and  related  legal  and  administrative 
costs   incurred  from  FY  81/82  through  FY  87/88. 

VOTE :     Ayes  -     F lynn,  Toupin ,   Lee ,  Rodis 
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On  motion  of  Toupin,  seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0219        MIS      Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  a  contractual  services  agreement 
modification  with  Cahill  and  Associates  for  a 
period  not  to  exceed  one  year  and  $100,000,  to 
provide  computer  programming  services  to  convert 
the  PUC ' s  accounting  system  and  to  modify  the  Water 
Billing  System, 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Rodis 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

New  Business 

President  Flynn  requested  information  on  the  recent  derailments 
reported  in  the  press.     Mr.  William  G.  Stead,  General  Manager, 
Municipal  Railway,  replied  that  there  is  a  continuing  problem  with 
derailments  due  to  the  middle  truck  on  the  light  rail  vehicle  (LRV) 
being  lighter  in  weight  than  the  two  end  trucks.     The  middle  truck 
which  is  not  motorized,   tends  to  derail  at  some  of  the  older 
switches.     There  are  several  programs  to  upgrade  the  switches. 
Operating  instructions  are  in  place  limiting  speed  over  the 
switches.     If  the  rules  are  violated,  appropriate  action  is  taken, 

******** 

Report  of  the  General  Manager 
Graffiti 

Mr.  Dean  W.  Coffey,  General  Manager  of  Public  Utilities,   stated  that 
the  increase  in  graffiti  and  crime  on  Municipal  Railway  buses  and 
LRVs  is  getting  to  the  point  where  we  will  have  to  address  it  by 
some  type  of  uniformed  officer  on  the  vehicle.     Staff  is  working 
with  the  Police  Department  and  the  PUC ' s  Protective  Service  to 
develop  a  plan  to  present  to  the  Commission. 

Water  Rates 

Mr.  Coffey  reported  that  the  Board  of  Supervisors  approved  the  water 
rates  and  penalties  package.     He  said  that  staff  agreed  to  draft  a 
"sunset"  clause  and  present  it  to  the  Commission  to  require  review 
of  the  rate  at  the  end  of  the  drought  or  by  May  31,  1989, 

******** 

Public  Hearing  —  Resolution  No.   88-0193  —  Authorizing  the 
Assistant  General  Manager  of  Finance  to  apply  for,  accept,  and 
expend  $13,349,897  of  federal  capital  assistance  and  required  state 
and  regional  local  match  funds  to  implement  the  Market  Street 
Transit  Thoroughfare  and  F-MARKET  Streetcar  Line. 

Mr.  Edward  Harrington,  Acting  Assistant  General  Manager,  Finance, 
stated  that  this  grant  is  part  of  a  package  of  funds  that  will 
create  a  new  Market  Street  and  F-Market  line  from  Castro  Street  to 
The  Embarcadero,     The  funding  and  the  work  will  happen  in  stages. 
This  grant  will  allow  the  City  to  finish  construction  on  the  portion 
from  Fremont  to  Third  Street  and  from  Eight  Street  to  Twelfth  Street. 
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It  will  also  allow  for  engineering  work  for  the  portion  from  Fremont 
to  The  Embarcadero  and  from  Twelfth  Street  to  Castro,  and  for  the 
start  of  rehabilitation  work  on  the  presidential   (PCC)  cars  needed 
to  make  these  runs. 

President  Flynn  opened  the  meeting  for  public  comments.  There  being 
none,   the  public  hearing  was  closed. 

On  motion  of  Commissioner  Toupin,   seconded  by  Commissioner  Lee, 
Resolution  No.  88-0193  was  adopted. 

******** 

Resolution  No,   88-0209  —  Endorsing  the  concept  of  a  transit  shelter 
advertising  program  and  public  art  enhancement  program  on  Market 
Street . 

Mr.  Douglas  Wright,  Director  of  Planning  and  Development,  PUC, 
stated  that  the  Market  Street  Thoroughfare  Project  set  aside 
$350,000  for  a  public  art  program  on  Market  Street.     The  Transit 
Shelter  Program  requires  Gannett  Outdoor,  the  contractor,   to  erect 
approximately  30  shelters  on  Market  Street.     Under  the  current 
planning  code,  advertising  would  not  be  allowed.     It  is  proposed 
that  the  Art  Commission  develop  a  public  art  program  for  Market 
Street  in  conjunction  with  the  Beautif ication  Plan  using  Gannett 
Outdoor  and  foundation  monies.     The  proposal  calls  for  modifying  the 
Gannett  Outdoor  contract  to  provide  funds  for  continued  maintenance 
of  the  art.     The  action  before  the  Commission  today  would  endorse 
the  proposal  and  direct  staff  to  initiate  the  program  with  the 
agencies  involved. 

Commissioner  Toupin  said  that  the  issue  of  graffiti  should  be  faced 
before  the  program  begins.     Consideration  should  be  given  to  such 
things  as  the  choice  of  art,  and  placement  so  that  it  would  be  out 
of  reach.     He  moved  approval  of  the  resolution  with  the  caveat  that 
the  issue  of  graffiti  be  addressed.     Commissioner  Rodis  seconded. 

Mr.  Bernard  Averbuch,  Executive  Director  of  the  Market  Street 
Development  Association,  spoke  in  support  of  the  project.     He  said 
that  the  Association  has  set  a  goal  of  raising  $1  million  for  art  on 
Market  Street  and  is  also  involved  in  helping  to  clean  graffiti  on 
art  work  already  in  place.     Ms.  Carolyn  Diamond,  also  representing 
the  Association,  spoke  in  favor  of  modifying  the  Planning  Code  to 
allow  advertising  on  Market  Street. 

Ms.  Claire  Isaacs,  Director  of  the  Art  Commission,  spoke  in  favor  of 
the  project. 

Mr.  Julius  Zamacona  opposed  shelters  in  the  Excelsior  District  and 
said  that  they  were  full  of  graffiti  and  many  had  broken  seats. 

President  Flynn  directed  the  Municipal  Railway  to  investigate  the 
allegations  and  to  report  to  the  Commission  at  the  next  meeting. 

On  the  question,   the  resolution  was  unanimously  adopted. 


THEREaPON  THE   MEETING  WAS  ADJOURNED  TO  EXECUTIVE  SESSION:      3:20  P.M. 


ROMAINE  A,  BOLDRIDGE 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  Na 


WHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make  monies 
available  pursuant  to  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended  for  mass  transportation  projects;  and 

WHEREAS,  The  Public  Utilities  commission,  City  and  County  of  San 
Francisco,  is  an  eligible  claimant  for  capital  assistance  projects 
pursuant  to  Section  3  of  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended;  and 

WHEREAS,  The  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicants,  including  the  provision  by  it  of  the 
local  share  of  project  costs;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in 
accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964, 
that  in  connection  with  the  filing  of  an  application  for  assistance  under 
the  urban  Mass  Transportation  Act  of  1964,  as  amended,  the  applicant  give 
an  assurance  that  it  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of 
1964  and  the  U.S.  Department  of  Transportation  requirements  thereunder; 
and 

WHEREAS,  it  is  the  goal  of  the  applicant  that  women  and  minority 
business  enterprises  be  utilized  to  the  fullest  extent  possible  in 
connection  with  this  project,  and  that  definitive  procedures  shall  be 
established  and  administered  to  ensure  that  disadvantaged  businesses 
including  women  and  minority-owned  businesses  shall  have  the  maximum 
possible  opportunity  to  compete  for  contracts,  supplies,  equipment 
contracts,  or  consultant  and  other  services;  and 

WHEREAS,  the  existing  Market  Street  transit  service  is  impeded  by 
poor  street  conditions  and  geometry;  and 

WHEREAS,  on  January  26,  1988  this  Commission  did  adopt  a  Resolution 
which  authorized  the  proposed  F-MARKET  Streetcar  Line  operation  on  Market 
Street  between  Steuart  and  Castro  Streets;  and 

WHEREAS,  this  grant  application  proposes  the  construction  and  design 
of  the  Market  street  Transit  Thoroughfare  and  F-MARKET  Streetcar  Line  in 
order  to  improve  the  capacity  and  operations  of  surface  Market  Street 
transit  operation  and  implement  the  project;  and 

WHEREAS,   the  Market  Street  Transit  Thoroughfare  and  F-MARKET 
Streetcar  Line  would  be  sponsored  by  the  Section  3  program,  authorized  by 
the  Urban  Mass  Transportation  Act  of  1964,  as  amended;  and 

WHEREAS,  it  is  required  by  the  federal  government  that  the  Public 
Utilities  Commission  afford  an  adequate  opportunity  for  public  hearing 
allowing  for  adequate  prior  notice;  and 

WHEREAS,  it  is  further  required  by  the  federal  government  that  the 
Public  Utilities  Commission  hold  a  public  hearing  if  anyone  with  a 
significant  economic,  social,  or  environmental  interest  requests  one;  and 

WHEREAS,  the  requirement  will  be  met  by  the  public  notice  of  this 
meeting  of  June  14.   1888,  providing  notice  of  intent  to  hold  a  public 
hearing  if  anyone  with  a  significant  economic,  social,  or  environmental 
interest  requests  one;  and 


TOirTc  UTILITIES  COMMISSION 

CJTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  88^0133- 


WHEREAS,  the  San  Francisco  Department  of  City  Planning,  using 
guidelines  established  for  implementation  of  the  California  Environmental 
Quality  Act  of  1970  [CEQA] ,  has  determined  that  Phases  A  and  C  are 
categorically  exempt  from  CEQA  pursuant  to  Section  15301  (b,c)  of  the 
State  EIR  Guidelines;  and 

vmEREAS,  the  San  Francisco  Department  of  City  Planning,  using 
guidelines  established  for  implementation  of  the  California  Environmental 
Quality  Act  of  1970  [CEQA],  has  determined  that  Phase  B  is  statutorially 
excluded  from  CEQA  pursuant  to  Section  15275  (b)  of  the  State  EIR 
Guidelines;  and 

WHEREAS,  the  Market  Street  Transit  Thoroughfare  and  F-MARKET 
Streetcar  Line  project  are  called  for  in  the  Municipal  Railway  Short 
Range  Transit  Plan,   1987-92  and  the  Municipal  Railway  Capital  Improvement 
Program,   1987-92,  adopted  previously  by  the  Public  Utilities  Commission, 
now,  therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission,  is  authorized  to  apply  for,  accept,  and  expend 
$13,349,897  of  UMTA  Section  3  capital  assistance  and  required  local  match 
funds  to  implement  the  project  as  detailed  in  Attachment  A;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,  is  authorized  to  execute  and  file  an 
application  on  behalf  of  the  City  and  County  of  San  Francisco  with  the 
U.S.  Department  of  Transportation  to  finance  the  Market  Street  Transit 
Thoroughfare  and  F-MARKET  Line  project;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file  with  such 
application  an  assurance  or  any  other  document  required  by  the  U.S. 
Department  of  Transportation  effectuating  the  purpose  of  Title  VI  of  the 
Civil  Rights  Act  of  1964;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  funding  agencies  in  connection  with 
this  request;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  is  authorized  to  set  forth 
and  execute  affirmative  women  and  minority  business  policies  in 
connection  with  the  project's  procurement  needs;  and  be  it 

FURTHER  RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  are  requested  to  allocate  local  match 
financing  or  advanced  construction  authority,  as  needed,  for  this  federal 
grant  if  the  required  local  matching  monies  are  not  obtained  from  the 
State  of  California  or  through  Metropolitan  Transportation  Commission 
allocated  resources. 


/  hereby  certify  that  the  foregoing  resotuUon  was  adopted  by  the  Public  VtiUties  Commission 
at  its  n^eeting  of  JM  ILM^ 


S^cretarv.  Public  UtW ties  Commission  ff 


ATTACHMENT  A 
1987-88  UMTA  SECTION  3  PROGRAM  BUDGET 
FOR  THE 

MARKET  STREET  TRANSIT  THOROUGHFARE 
AND  F-MARKET  STREETCAR  LINE 


Task  Description 

Force  Account  -  Direct  City  Labor 
Construction  and  Purchase  Contracts 
Consultant  Services 
Contingency  (10%) 

Project  Administration,  Indirect  Costs 
Federal  Share  (74X) 
Non-Federal  Share  (26!t) 
TOTAL 


Budgeted  Amount 
$1,415,000 
10,144.397 
200,000 
1  ,165.500 
425.000 
$9,849,375 
3.500.522 
$13,349,897 


\ 


PUBLIC  UTILITIES  COMMISSIOTI 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

88-0194 

RESOLUTION  Na  


RESOLVED,       That  this  Cominission  hereby  approves, 
in  accordance  with  Resolution  No.   77-0184,  adopted 
April  12,   1977,   payment  of  claims  in  the  amount  of 
$136,419.25,  made  by  the  Municipal  Railway,  month  of 
May,   1988,   per  Revolving  Fund  Direct  Payment  Nos.: 
CL0193,   CL0198,   CL1201,  CL1203  and  Direct  Payment 
Nos.   CL0181,   CL0182,   CL0184,   CL0189  and  CL0192. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  oUNE  14198b 

of  Its  meeting  of .  \  


Secretary,  Public  Utilities  Commission 


PUBLIC  UnLITIES  COMMISSIOrl 

CfTY  ftND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


RESOLVED,     That  this  Commission  on  the  recommendation  of  the 
General  Manager  o£  Public  Utilities,  Department  Managers 
and  the  City  Attorney,  hereby  approves  compromise  settlements 
Month  of  May  1988,   total  amount  billed:     $5,352.20  total 
compromise  settlement:     $2,946.54     and  approves  collections 
Month  of  May  1988,  amount  of     $24,519.66     for  payment  from 
miscellaneous  debtors,  per  lists  dated  May  31,  1988. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiUties  Commission 

.  JUNE     14  1988 


88-0136 

RESOLUTION  No  


RESOLVED,  That  this  Comniission  accepts  the  work  performed  under  Hetch 
Hetchy  Contract  No,  786,  Replace  and  Paint  Trolley  Poles  -  California  Street, 
Columbus  Avenue,  Hayes  Street  and  Union  Street,  as  satisfactorily  completed; 
approves  Debit  Contract  Modification  No.  2  in  the  amount  of  $2,833.15;  and 
authorizes  final  payment  in  the  amount  of  $13,540,40  to  the  Contractor,  Abbett 
Electric  Corporation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JUNE  141988 

at  Its  meeting  of. 


mmmmmmiimm 

 -iri  OF  SflN  f  HANrtSfXi 

88-0 137 

RESOLUTION  Na  


RESOLVED,  That  this  Commission  hereby  awards  to  Stacy  A  Witbeck, 
Inc. ,  West  Bay  and  Nationwide,  A  Joint  Venture,  P.O.  Box  1 1642,  San 
Francisco,  California  94101,  as  the  sole  responsive  bidder,  San  Francisco 
Water  Department  Contract  No.  WD-20n .  Repaying  of  Street  and  Sidewalk 
Openings  for  the  San  Francisco  Water  Department  for  the  Fiscal  Year 
Ending  June  30,  1989  in  the  amount  of  $1,397,450.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  JUNE     14  1988 

at  Its  meeting  of  ZJL' 


Secretary,  Public  Utilities  Commission 

0752F 


Public  uriLmES  commission 
88-0198 

RESOLUTION  No.  


WHEREAS,  Under  Hetch  Hetchy  Water  Contract  No.  HH-788,  the  repair 
and  replacement  of  lighting  equipment  at  Market  Street  underground 
control  centers  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
May  5,  1988;  and 

WHEREAS,  Implementation  of  bid  preferences  provided  for  in 
Ordinance  No.  139-84  (San  Francisco  Code  Chapter  12-D)  for  Local  Business 
and  for  Minority  or  Women  Bidders  result  in  the  determination  that  the 
contract  be  awarded  to  Kingston  Associates  who  submitted  a  bid  in  the 
amount  of  $391,000.00;  and 

WHEREAS,  Funds  in  the  amount  of  $375,000.00  are  available  for  the 
contract;  and 

WHEREAS,  Additional  Funds  in  the  amount  of  $172, 656.00  are 
required  to  award  the  contract  and  provide  for  overall  project 
completion ;  and 

WHEREAS,  The  General  Manager  of  Hetch  Hetchy  Water  and  Power  has 
approved  the  transfer  of  funds  in  the  amount  of  $172,655.00  from  Fund 
FAMIS  #717-01,  FMS  1-25175  (Repair  and  Replace  Manholes);  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to  transfer 
funds  in  the  amount  of  $172,655.00  from  Fund  FAMIS  #717-01,  FMS  1-25175 
(Repair  and  Replace  Manholes)  to  Fund  FAMIS  #769-01,  FMS  Project  #892, 
Fund/Group  33-001,  Index  Code  336248  (Market  Street  Underground  Control 
Centers  -  Repair  and  Replace  Lighting  Equipment);  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  HH-788,  Market  Street  Underground  Control  Centers  -  Repair  and 
Replace  Lighting  Equipment,  in  the  amount  of  $391,000.00  to  Kingston 
Associates,   660  Alabama  Street,  San  Francisco,  California  94110. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  M  _  H  1988 


Secretary.  Piibli 


blic  Utilities  Commissibn 


0743F 


PUBLIC  UTILITIES  COMMISSION 


88-0139 

RESOLUTION  Na  .  


WHEREAS ,   the  Bureau  of  Energy  Censer vat  ion  is 
established  to  achieve  energy  cost  reductions  in  municipal 
operations;  and 


WHEREAS,   through  Resolution  No.   86-0485,   adopted  on 
November  12,   1986  authorization  was  granted  to  enter  into  a 
contractual  agreement  with  Raymond  Brooks  Engineering  to 
provide  consulting  services  which  support  conservation  efforts; 
and 


WHEREAS,   contract  work  is  ongoing  but  cannot  now  be 
completed  within  the  original  contract  term;  now,  therefore,  be 
it 


RESOLVED,  that  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  execute  a 
no-additional  cost  modification  to  extend  the  term  of  the 
contract  with  Raymond  Brooks  Engineering  to  6-30-89. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

>   UUNE     14 1988 

at  its  meeting  of  I  —    ^  "''^  - 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

88-0200 

RESOLUTION  No.  


WHEREAS,  the  Bureau  of  Energy  Conservation  is 
engaged  in  a  continuning  effort  to  promote  energy  conservation 
in  the  residential  and  commercial  sectors  and  has  developed  a 
comprehensive  energy  plan  for  the  Mission  Bay  project,  and 

WHEREAS,  serving  the  new  commercial  and  residential 
development  at  Mission  Bay  with  district  heating  and  cooling 
would  provide  an  economical  and  efficient  e';^^'^^^/^^'^^? '  , 
requires  the  resolution  of  several  technical,  and  institutional 

issues,  and 

WHEREAS,  this  commission  has  authorized  the  Bureau 
of  Energy  Conservation  to  execute  a  contract  with  John  Nimmons 
and  Associates  to  assist  the  Bureau  with  district  heating  and 
cooling  consulting  services  (Resolution  88-0017);  and 

WHEREAS,  The  Contractor  has  not  yet  completed  the 
required  consulting  services;  now,  THEREFORE,  be  it 

RESOLVED,  that  this  commission  hereby  authorizes  the 
Bureau  of  Energy  Conservation  to  modify  its  contract  (CT  # 
40-70034)  with  John  Nimmons  and  Associates  with  a  no-cost  time 
extension  to  December  31,  1988. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'JUNE     14  1988 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 

88-0201 

RESOLUTION  No  


V/HEREAS,  The  Public  Utilities  Commission's  Bureau  of  Light, 
Heat  and  Power  Contract  No.  200.  "Maintenance,  Repair  and  Alterations 
of  City-owned  Street  Lighting  Systems"  with  Kingston  Contracting,  Inc. 
for  Fiscal  Year  1987-88  contains  provisions  for  renewal,  by  mutual 
agreement ;  and 

WHEREAS,  The  Contractor,  Kingston  Contracting,  Inc.,  has  satis- 
factorily performed  in  accordance  with  the  provisions  of  the  contract 
during  the  Fiscal  Year  1987-88;  and 

WHEREAS,  The  Contractor  has  indicated  In  writing  his  desire  for 
an  extension  of  contract;  and 

WHEREAS.  Additional  funding  is  required  for  Kingston  Contracting,  Inc 
to  continue  with  the  City's  conversion  of  City-owned  streetlights  to 
more  efficient  units  in  order  to  conserve  energy;  and 

WHEREAS,  Funding  for  this  contract  modification  for  an  additional 
$200,000  through  June  30.  1989.  is  available  in  a  Hetch  Hetchy  Capital 
Improvement  Project  to  convert  City-owned  streetlights  to  save  energy 
which  will  be  work-ordered  to  BLHP;  and 

WHEREAS.  Funding  of  $550,000  is  needed  to  extend  Kingston  Contracting 
Inc     for  12  months,  through  June.  1989,  to  resume  maintenance  and  repair 
work  for  FY  88/89  at  a  full  work  schedule  and  to  continue  with  the  City  s 
program  to  conserve  energy;  now.  therefore,  be  it 

RESOLVED.  That  this  Commission  authorizes  BLHP  to  execute  Amendment 
No    1  to  the  July  1,  1987,  agreement  with  Kingston  Contracting,  Inc. 
to'increase  the  limit  of  payment  from  $521,325  to  $1,271,325  through 
June  30,  1989;  and  be  it  further 

RESOLVED,  That  Bureau  of  Light,  Heat  and  Power  Contract  No.   200  be 
extended  for  12  months  through  June  30.  1989. 


/  hereby  certify  that  the  foregoing  resoluiwi  was  adopted  by  the  Public  Utilities  Commission 

JUNE      14  1988 

at  tts  meeting  of  yj  ^       f    '  ' 

Secretary,  Public  Utilities  Commission 


Public  utilities  commission 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 

88-0202 

RESOLUTION  No.  


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  Class  Kb)  project  under  the  State  Guidelines  implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  Bid  Call  as  follows: 

Water     Department     Contract     No.     wD-1978,      48-Inch     Steel  Main 
Installation  in  Peabody  Street,   Leland  Avenue,  Rutland  Street  and  Tucker 
Avenue  from  the  South  City  Limits  to  Delta  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     14  1983   


at  its  meeting  of . 


ecretarv.  Pub. 


ilw  Utilities  Commissimn 


0734F 


iTPi  ftND  COUNTY  OF  SAN  FRANCtSCC 

88-0203 

RESOLUTION  No.  


WHEREAS,  Under  Water  Department  Contract  No.  WD-2016  replacement  of 
the  Sunol  Valley  Water  Treatment  Plant's  sludge  scrapers  is  required; 
and 

WHEREAS,  The  Department  of  City  Planning  has  determined  that  this 
project  is  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  Class  1  as  set  forth  in  the  permanent  list  of 
categorical  exemptions  adopted  by  the  City  Planning  Commission  on  August 
28.  1980  and  April  6,  1981;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
authorize  bid  call  for  Water  Department  Contract  No.  WD-2016  -  Sunol 
Valley  Water  Treatment  Plant  -  Sludge  Scraper  Replacement. 


/  hereby  certify  that  the  foregoing  resolution  was  adoptedJM^the  Public  Utilities  Commission 

JUNE     14  lyoo 

at  its  meeting  of  .  


^S^r'tarv,  Public  Utilities  Commisston 


cm  AND  COUNTf  OF  F-HANi:tS<;r: 

88-0204 

RESOLUTION  No.  


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-1999, 
the  damaged  concrete  on  the  Alameda  Creek  Diversion  Dam  Spillway  will  be 
replaced  and/or  repaired;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
May  24,  1988;  and 

WHEREAS,  Implementation  of  bid  preferences  provided  for  in 
Ordinance  No.  139-84  (San  Francisco  Administrative  Code  Chapter  12-D)  for 
Local  Business  and  for  Minority  or  Women  Bidders  result  in  the 
determination  that  the  contract  be  awarded  to  Stacy  and  Witbeck.  Inc.  in 
the  amount  of  $64,200.00;  and 

WHEREAS,  Additional  funds  in  the  amount  of  $12,500.00  are  required 
to  award  the  contract;  and 

WHEREAS,  The  General  Manager  of  the  San  Francisco  Water  Department 
has  approved  the  transfer  of  funds  in  the  amount  of  $12,500.00  from  San 
Francisco  Water  Department  project  fund  32-001-387225-1-29405-696-01 
(completed  project  -  Install  Flow  Meters)  to  San  Francisco  Water 
Department  Fund  32-001-387225-1-24298-290-01;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to  transfer 
funds  in  the  amount  of  $12,500.00  from  San  Francisco  Water  Department 
Project  Fund  32-001-387225-1-29403-696-01  to  San  Francisco  Water 
Department  Fund  32-001-387225-1-24298-290-01;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-1999,  Alameda  Creek  Diversion  Dam  Spillway  - 
Concrete  Repairs,  in  the  amount  of  $64,200.00  to  Stacy  and  Witbeck,  Inc., 
P.O.  Box  11642,  San  Francisco,  CA  94101,  as  the  lowest  responsive  bidder, 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  Public  Utilities  Commission 

-  'JUNE 

at  Its  meeting  of  —  


0757F 


PCblic  utilities  commission 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

88-0205 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-1992R.  8-Inch  Ductile  Iron  Main 
Installation  in  Gilman  Avenue  From  Fitch  Street  to  235  Feet  East  of  Early 
Street  to  Wendell  Street,  as  satisfactorily  completed;  approves  Debit 
Contract  Modification  No.  1  in  the  amount  of  $1,026.44;  and  authorizes 
final  payment  in  the  amount  of  $7,329.77  to  the  Contractor,  Clarke 
Construction  Co, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JUNE  141988 

at  Its  meeting  of .  ^    


Secretary,  Public  Utiliti< 

0753F 


tilities  CommissioW 


WIGc  UTILITIES  COMMISSIoTJ 


Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

88-0206 

RESOLUTION  No  


WHERJEAS,  Charna  E.  Staten  was  appointed  to  the  Public 
Utilities  Commission  by  former  Mayor  Dianne  Feinstein  on  April  7, 
1986;  and 

WHEREAS,  Charna  E.  Staten  brought  a  wealth  of  knowledge  and 
expertise  to  the  Commission  in  the  areas  of  transportation  and  urban 
planning,  which  when  applied  to  issues  which  came  before  the  Public 
Utilities  Commission  made  a  significant  contribution  to  the  operation 
of  the  departments  under  the  Commission's  jurisdiction;  and 

WHEREAS,  Her  term  on  the  Commission  expired;  now,  therefore, 

be  it 

RESOLVED,  That  the  Members  of  the  Public  Utilities  Commission 
hereby  express  their  sincere  appreciation  to  Charna  E.  Staten  for  her 
many  contributions  as  a  Member  of  the  Public  Utilities  Commission  and 
for  her  dedicated  service  to  the  people  of  the  City  and  County  of  San 
Francisco;  and,  be  it 

FURTHER  RESOLVED,  That  the  Members  of  this  Commission  extend 
to  Charna  their  personal  best  wishes  for  success  and  happiness  in  all 
her  future  endeavors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JUNE  141988 

at  Its  meeting  of  ii^i  


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTV  OF  SAN  FRANCISCO 

88-0207 

RESOLUTION  Na  


WHEREAS,  Mark  W.  Buell  was  appointed  to  the  Public  Utilities 
Commission  by  former  Mayor  Dianne  Feinsteln  on  January  7,  1987;  and 

WHEREAS,  Mark  W,  Buell  brought  a  wealth  of  knowledge  and 
expertise  to  the  Commission  in  the  areas  of  public  administration, 
community  relations,  planning  and  economic  development,  which  when 
applied  to  issues  which  came  before  the  Public  Utilities  Commission 
made  a  significant  contribution  to  the  operation  of  the  departments 
under  the  Commission's  jurisdiction;  and 

WHEtlEAS,  His  term  on  the  Commission  expired;  now,  therefore, 

be  it 

RESOLVED,  That  the  Members  of  the  Public  Utilities  Commission 
hereby  express  their  sincere  appreciation  to  Mark  W.  Buell  for  his 
many  contributions  as  a  Member  of  the  Public  Utilities  Commission  and 
for  his  dedicated  service  to  the  people  of  the  City  and  County  of  San 
Francisco;  and,  be  it 

FURTHER  RESOLVED,  That  the  Members  of  this  Commission  extend 
to  Mark  their  personal  best  wishes  for  success  and  happiness  in  all 
his  future  endeavors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  H  1988  


PUBLIC  UTILmES  COMMISSION 

crrr  and  county  of  san  fhancisco 

88-0208 

RESOLUTION  No  


WHEREAS,  The  Public  Utilities  Commission  desires  to  protect 
and  preserve  its  property  and  capital  assets  from  acts  of  vandalism 
and  theft,  and 

WHEREAS,  The  Public  Utilities  Commission  has  directed  staff  to 
develop  a  comprehensive  security  plan  for  the  protection  of  said 
property  and  assets,  and 

WHEREAS,  Uniformed  Security  personnel  are  an  integral  part  of 
this  plan,  and 

WHEREAS,   Staff  has  determined  that  contracting  for  said 
Uniformed  Security  personnel  with  an  outside  firm  is  both  more 
economical  and  practical  than  hiring  City  and  County  personnel,  and 

WHEREAS,   Section  8.300-1  of   the  San  Francisco  Charter  allows 
the  Commission  to  contract  for  services  when  the  Board  of  Supervisors 
has  determined  it  to  be  economica 1 ,   now.   therefore,   be  it 

RESOLVED,   That   this  Commission  requests  the  Board  of 
Supervisors'   approval  to  contract  with  a  security  firm  for  the 
provision  of  security  personnel  for  the  period  of  July  1.   1988  to 
June  30,  1989. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■    r  'JUNE  1419^ 

at  its  meeting  of  VUliU   _ 


ecretary,  Public  Utilities  Commtssit/n 


PUBLIC  UTILITIES  COMMISSION 

cnv  AND  COUNTY  OF  SAN  FTtANOSCO 


RESOLUTION  Na 


88-Q20a 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  has  entered 
into  a  contract  with  Gannett  Outdoor  Company,  Inc.,  to  accomplish  a  City-wide 
transit  shelter  program;  and 

WHEREAS,  The  contract  with  Gannett  calls  for  the  design,  installation, 
and  maintenance  of  specially  designed  shelters  on  lower  Market  Street  which 
will  not  carry  commercial  advertising;  and 

WHEREAS,  The  Public  Utilities  Commission  has  approved  and  is  assisting 
in  the  financing  of  the  Market  Street  Transit  Thoroughfare  project  which  will 
substantially  rehabilitate  Market  Street;  and 

WHER£AS,  The  Market  Street  Transit  Thoroughfare  project  budget 
includes  a  capital  component  for  adding  to  the  public  art  program  on  Market 
Street;  and 

WHEREAS,  The  opportunity  exists  to  modify  the  City's  Planning  Code  in 
order  to  allow  advertising  on  Market  Street  exclusively  in  conjunction  with 
the  transit  shelter  program;  and 

WHEREAS,  The  opportunity  exists  for  the  San  Francisco  Art  Commission 
to  utilize  revenues  generated  by  a  transit  shelter  advertising  program  on 
Market  Street  for  a  maintenance  fund  for  existing  and  additional  public  art  on 
Market  Street;  NOW,  THEREFORE,  BE  IT 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  does 
hereby  endorse  the  concept  of  a  transit  shelter  advertising  program  and  public 
art  enhancement  program  on  Market  Street;  AND  BE  IT  FURTHER 

RESOLVED,  That  the  Commission  does  hereby  authorize  its  staff  to 
explore  this  program  proposal  with  the  City  Planning  Commission  and  Department 
inclusive  of  steps  which  would  lead  to  the  amendment  of  the  Planning  Code  to 
allow  transit  advertising  on  Market  Street;  AND  BE  IT  FURTHER 

RESOLVED,  That  the  Commission  does  hereby  authorize  its  staff  to  work 
with  the  Art  Commission  and  Gannett  Outdoor  Company,  Inc.,  to  develop  the 
necessary  administrative  mechanisms,  inclusive  of  amendments  to  the  Gannett 
contract,  which  would  link  Market  Street  transit  shelter  advertising  with  a 
Market  Street  public  art  program,  and  to  incorporate  graffiti  prevention  as  an 
element  of  the  program;  AND  BE  IT  FURTHER 

RESOLVED,  That  the  Commission  does  hereby  direct  its  staff  to  keep  the 
Commission  informed  of  progress  on  this  proposal  and  when  appropriate,  to 
submit  to  the  Commission  all  necessary  amendments  to  the  Gannett  contract 
which  will  allow  the  implementation  of  a  Market  Street  transit  shelter  and 
public  art  program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     14  1988 


at  its  meeting  of. 


Secretary,  Public  Utilities  CommissiiM 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

88-0210 

RESOLUTION  Na  


WHEREAS,  Since  1980,  the  Civil  Service  Commission  has  had  a  policy 
against  the  use  of  slurs  by  City  officials  and  employees;  and 

WHEREAS,  By  memorandum  dated  May  12,  1988,  the  Civil  Service 
Commission  has  requested  each  commission,  board  and  department  to  adopt  a 
similar  policy,  to  widely  disseminate  the  policy  to  all  officers  and  employees 
under  its  jurisdiction,  and  to  vigorously  enforce  said  policy;  now,  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  adopts  the 
following  policy: 

IT  IS  THE  POLICY  OF  THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO,  AND 
EACH  OF  ITS  OFFICIALS,  EMPLOYEES  AND  AGENTS  ACTING  IN  THEIR 
OFFICIAL  CAPACITY,  TO  TREAT  ALL  PERSONS  EQUALLY  AND 
RESPECTFULLY,  AND  TO  REFRAIN  FROM  THE  WILLFUL  OR  NEGLIGENT  USE 
OF  SLURS  AGAINST  ANY  PERSON  ON  THE  BASIS  OF  RACE,  COLOR,  CREED, 
NATIONAL  ORIGIN,  ANCESTRY,  AGE,  SEX,  SEXUAL  ORIENTATION  OR 
DISABILITY.    A  SLUR,  AS  USED  IN  THIS  POLICY,  IS  A  WORD  OR 
COMBINATION  OF  WDRDS  THAT  BY  ITS  VERY  UTTERANCE  INFLICTS 
INJURY,  OFFERS  LITTLE  OPPORTUNITY  FOR  RESPONSE,  APPEALS  NOT  TO 
RATIONAL  FACULTIES,  OR  IS  AN  UNESSENTIAL  OR  GRATUITOUS  PART  OF 
ANY  EXPOSITION  OF  FACT  OR  OPINION.    ALL  PERSONS  ARE  ENTITLED  BY 
LAW  TO  THE  RIGHT  OF  EQUAL  TREATMENT  AND  RESPECT,     SLURS  DEPRIVE 
MEMBERS  OF  THE  PROIECTED  GROUPS  OF  THIS  RIGHT  BY  HOLDING  THEM 
UP  TO  PUBLIC  CONTEMPT,  RIDICULE,  SHAME,  AND  DISGRACE  AND 
CAUSING  THEM  TO  BE  SHUNNED,  AVOIDED  OR  INJURED  IN  THEIR 
OCCUPATION,     BY  PROMOTING  ILL  WILL  AND  RANCOR,  SLURS  DIMINISH 
PEACE  AND  ORDER. 

THE  USE  OF  SUCH  SLURS  BY  CITY  OFFICIALS  OR  EMPLOYEES  WILL  BE 
CONSIDERED  BY  COMMISSIONS,  DEPARTMENTS,  AGENCIES,  BOARDS,  OR 
APPOINTING  AUTHORITIES  AS  PRIMA  FACIE  EVIDENCE  OF  THE  LACK  OF 
COMPETENCE  OF  SAID  CITY  OFFICIALS  AND  EMPLOYEES.    EVIDENCE  OF 
USAGE  OF  SUCH  SLURS  SHALL  BE  ENTERED  IN  JOB  PERFORMANCE 
EVALUATIONS  AND  SIALL  BE  CONSIDERED  IN  EVALUATING  THE  FITNESS 
OF  CITY  EMPLOYEES. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JUNE  141988 

at  its  meeting  of  .  —  


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 

88-0211 

RESOLUTION  No.  


WHEREAS,  In  approving  the  water  rationing  program  on  April  28.  1988,  the 
Commission  directed  that  the  General  Manager  of  the  Water  Department  report  to 
the  Commission  on  the  need  for  interruption  of  water  service  to  the  Cities  of 
San  Jose  (San  Jose)  and  Santa  Clara  (Santa  Clara)  and  receive  affirmation  from 
the  Commission  prior  to  any  interruption;  and 

WHEREAS.  The  Commission  further  directed  the  General  Manager  of  the  Water 
Department  to  mitigate  the  effect  of  any  interruption  to  the  extent  possible 
and  consistent  with  the  needs  of  San  Francisco's  permanent  customers;  and 

WHEREAS.  Information  on  the  issues  related  to  interruption  of  water 
service  has  been  obtained  from  San  Jose  and  Santa  Clara;  and 

WHEREAS.  The  maximum  limits  contained  in  the  temporary  water  supply 
contracts  of  San  Jose  and  Santa  Clara  are  largely  unrelated  to  the  needs  of 
those  areas  of  the  cities  served  by  San  Francisco  and  are,  therefore, 
inappropriate  to  use  as  a  basis  for  determining  an  allotment  in  times  of  water 
shortage;  and 

WHEREAS,  The  areas  served  by  San  Francisco  in  the  northerly  portions  of 
the  two  cities  are.  according  to  the  information  submitted  by  their  staffs, 
relatively  isolated  and  90%  dependent  on  the  San  Francisco  Water  supply  and. 
therefore,  are  in  a  situation  closest  to  that  of  the  permanent  resale 
customers  totally  dependent  on  San  Francisco  wherein  inside  water  use  was 
reduced  lOX  and  outside  water  use  was  reduced  60%  compared  to  calendar  year 
1987;  and 

WHEREAS,  The  same  methodology  can  be  applied  to  San  Jose  and  Santa  Clara 
to  determine  their  water  needs  and  meet  the  primary  goals  of  the  rationing 
plan  of  maintaining  normal  jobs  and  business  and  minimizing  the  hardship  on 
residential  customers;  now,  therefore,  be  it 

RESOLVED.  That  this  Commission  approves  application  of  the  methodology 
contained  in  the  approved  rationing  plan  of  reducing  inside  water  use  by  10% 
and  outside  water  use  by  60%  to  San  Jose  and  Santa  Clara;  and.  be  it  further 

RESOLVED,  That  the  cities  of  San  Jose  and  Santa  Clara,  in  order  to 
continue  receiving  water  from  San  Francisco,  are  required  to  adopt  water  use 
regulations  and  restrictions  in  those  areas  served  by  San  Francisco  with  the 
same  scope  and  level  of  enforcement  as  in  San  Francisco  and  implement 
landscaping  requirements  for  new  developments  in  those  areas  at  least  as 
strict  as  those  for  San  Francisco;  and,  be  it  further 

RESOLVED.  That  San  Jose  and  Santa  Clara  are  required  to  submit  plans  to 
San  Francisco  by  December  31,  1988  detailing  the  means  and  methods  for 
maintaining  water  purchases  within  contract  limits  in  future  years. 


0347X 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

88-0212 

RESOLUTION  Na  


WHEREAS,  The  San  Francisco  Municipal  Railway's  Enployee  Awards  program  has 
been  in  force  since  fiscal  year  1983-84  and  has  successfully  recognized  the 
achievements  of  the  3,700  employees  of  the  Railway,  annually;  and, 

WHEREAS,  This  program  significantly  contributes  to  maintaining  employee 
morale  within  the  Railway;  and, 

WHEREAS,  The  Municipal  Railway  for  fiscal  year  1988-89  has  developed  an 
Awards  Program  Budget  in  the  amount  of  fe49,590  to  be  funded  principally  by  the 
Public  Utilities  Award  Fund  and  corporate  sponsorship;  and, 

WHEREAS,  On  April  23,  1985,  the  Public  Utilities  Commission  through 
Resolution  85-0166  requested  the  Board  of  Supervisors  to  amend  Chapter  10  of 
the  San  Francisco  Administrative  code  by  adding  Section  10.109-7  to  establish 
a  Public  Utilities  Awards  Fund;  and, 

WHEREAS,  The  Awards  Fund  as  established  by  the  Board  of  Supervisors 
authorizes  the  Public  Utilities  Commission  to  accept  monetary  donations, 
property  and  personal  services  and  authorizes  the  use  and  expenditure  of  these 
funds  for  such  purposes  as  determined  by  the  General  Manager  of  the  Public 
Utilities  Commission;  and, 

WHEREAS,  This  fund  has  an  unencumbered  balance  of  $56,351.76  as  of 
May  1  1988;  and, 

WHEREAS,  Additional  funding  for  the  Awards  Program  will  be  provided  by 
American  Media  Network  and  Gannett  Transit  Shelter  of  San  Francisco;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  expenditure  of  $33,000  in 
the  Public  Utilities'  Awards  Fund  in  support  of  the  1988-89  Municipal  Railway 
Awards  Program;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Municipal  Railway 
General  Manager  to  expend  fe49,590  for  the  Railway's  1988-89  Employee  Awards 
Program. 


0269D 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     14  1988 


at  its  meeting  of 

 >_ 

Secretary, 


Secretary,  Public  Utilities  Commissiom 


PUBLIC  UTILITIES  COMMISSION 

CriY  AND  COUNTY  OF  SAN  FRANCISCO 

88-0213 

RESOLUTION  No.  


WHEREAS,  the  Market  Street  Railway  Company,  a  non-profit  corporation 
supporting  San  Francisco  historic  rail  operation,  has  offered  to  make  a 
generous  donation  of  two  display  cases  with  a  combined  value  of  $671.72;  and 

WHEREAS,  these  display  cases  are  to  be  installed  at  Muni  headquarters  at 
949  Presidio  Avenue,  and  are  to  be  filled  with  transit-related  items  of 
historical  interest  for  viewing  by  Muni  employees  and  the  general  public;  and 

WHEREAS,  displays  that  would  encourage  a  better  understanding  of  the  history 
of  public  transit  in  San  Francisco  would  have  the  consequent  effect  of 
improving  the  appreciation  and  understanding  of  present-day  transit  service  in 
this  city;  now,  therefore,  be  it 

RESOLVED,  that  the  Commission  accepts  this  generous  gift  of  two  display  cases 
from  the  Market  Street  Railway  Company,  for  the  display  of  historical 
transit-related  items  in  furtherance  of  a  better  understanding  of  public 
transit  in  San  Francisco. 


/  hereby  certify  that  the  foregoing  resoiution  was  adopted  by  the  Public  Utilities  Commission 

,  \  mm  U1988 

at  Its  meeting  of  1  


Secre tary.  Public  Utilities  CommissU 


mummm 


crry  and  county  of  san  FRANcrsco 

88-0214 

RESOLUTION  No.  


WHEREAS,  the  contract  between  the  Public  Utilities  Commission  and 
Gannett  Transit  Shelter  Company  requires  Gannett  to  reimburse  the  PUC  for 
City  administrative  costs  related  to  construction  of  transit  shelters;  and 

WHEREAS,  the  maximum  annual  reimbursement  under  the  contract  is 
$150,000  and  funds  appropriated  for  FY  1987/88  totaled  $86,881  which  will 
result  in  a  total  available  amount  of  $213,119  as  of  July  1,   1988;  and 

WHEREAS,  funds  not  expended  In  a  specific  year  can  be  used  in  the 
subsequent  year ;  and 

WHEREAS,  the  PUC  and  Board  of  Supervisors  must  specifically 
authorize  city  expenditures  eligible  for  reimbursement;  and 

WHEREAS,  the  Muni  transit  shelter  program  manager  has  prepared  an 
administrative  spending  plan  for  fiscal  year  1988/89  as  detailed  in 
Attachment  A  (Transit  Shelter  Program  Budget  FY  1988/89);  and 

WHEREAS,  the  expenditure  plan  includes  the  anticipated 
administrative  costs  for  all  City  departments;  now,   therefore  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  authorizes  the 
expenditure  of  $180,000  as  detailed  in  Attachment  A  for  administration  of 
the  Transit  Shelter  Program  in  1988/89. 


0175a 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  JUNE     14  1988 

at  Its  meeting  of   


Cretan/.  Public'Xrtilities  Commission 


TRANSIT  SHELTER  PROGRAM 
BUDGET 
FY1988  -  1989 


STAFF 

Manager.  Transit  Shelter 
5288    Transit  Planner  II 
Net 

Fringe  Benefits 

Materials/Supplies 

Map  &  Information  Design 
Map  Production  on  Styrene 
Special  Announcement/Bulletins 
Office  Supplies 

Net 

Field  Expenses 

Auto  compact  P398/mo  +  tax 
Fuel  @18  tni/gal  012.000  miles 
Parking  $25.00/month 

Net 

Inter-Departmental  Transfers 

DPW  Permit  Processing 

Arts  Commission  -  Mrkt  St.  Design 


FTE  1.000  $54,129 
FTE    1 .000  37,230 

91  .359    $91  ,359 

0.250    22.840  22,840 


2  Prnts 
2  Prnts 


1  lease 
1 .200 
12.000 


2,000 
16.000 

2.500 
200 
20.700 


5.087 
BOO 
300 

6.187 


FTE  0.200  8.668 
30,000 
38.668 


20,700 


6,187 


38,668 


Miscellaneous 
TOTAL 


246 
$180,000 


TILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FBANCISCO 

88-0215 

RESOLUTION  Na   


WHEREAS,  this  Commission  currently  leases  approximately 
30,000  acres  of  watershed  land  near  Sunol  under  the  jurisdiction 
of  the  San  Franisco  Water  Department  to  cattle  ranchers  for 
livestock  grazing  purposes,   consisting  of  29  parcels  providing 
an  annual  rental  income  of  approximately  $437,710  to  City;  and 
WHEREAS,    the  current  second  consecutive  year  of  severe 
drought  condition  has  seriously  diminished  the  protective  ground 
cover  on  our  watershed  land  and  has  exposed  said  land  to  a 
serious  potential  erosion  problem,   and  the  Soil  Conservation 
Service  of  the  U.  S.  Department  of  Agriculture  has  advised  that 
the  drought  condition  has  caused  serious  depletion  of  soil  seed 
supply  due  to  untimely  and  inadequate  rainfall  as  evidenced  by 
diminution  in  the  amount  of  ground  cover  and  recommends  that  the 
Water  Department  rest  certain  watershed  land  from  livestock 
grazing  pressure  for  at   least  six  months  to  speed  up  its 
recovery  of  ground  cover;  and 

WHEREAS,   in  order  to  facilitate  early  recovery  of  ground 
cover  to  reduce  or  prevent  serious  erosion  to  watershed  land, 
the  Commission  desires  to  institute  a  moratorium  on  11  grazing 
leases  for  at  least  six  months,   subject  to  certain  conditions  on 
file  with  San  Francisco  Water  Department;  and 

WHEREAS,  the  majority  of  grazing  lessees  have  agreed  to 
said  moratorium  subject  to  these  conditions;  now,  therefore,  be 
it 

RESOLVED,   that  a  moratorium  for  at  least  six  months, 
commencing  May  1,    1988  through  October  31,    1988,   subject  to 
these  certain  conditions  be  granted  to  grazing  lessees  listed  in 
Table  A,  herein,   and,  be  it  further 


88-0:215 

RESOLUTION  No.  .  ^   


RESOLVED,   that  no  rent  shall  be  charged  to  any  lessee 
subject  to  the  moratorium  during  the  moratorium  period;   and  be 
it  further 

RESOLVED,   that  the  General  Manager,  Public  Utilities  is 
hereby  authorized  to  extend  in  whole  or  in  part  this  moratorium 
as  necessary  to  protect  the  Watershed,   for  a  period  not  to 
exceed  an  additional  six  months  on  the  same  terms  and 
conditions,   and  be  it  further 

RESOLVED  that  the  General  Manager  of  Public  Utilities  is 
hereby  authorized  to  execute  two  (2)  year  extensions  of  those 
leases  subject  to  the  terms  of  the  moratorium  on  the  same  terms 
and  conditions  of  the  existing  leases  with  the  addition  of  any 
affirmative  action/non-discrimination  provisions  enacted  after 
the  initial  execution  of  said  leases. 


TABLE  A 


LEASE  NO 


LESSEE 


ACRES 


RENTAL  ABATEMENT 


3445 
3442 
3563 
3419 
3446 
3464 
3544 
3443 
3367 
3570 
2481 


Phillips 

Vassar 

Olney 

Olney     (Por.  of 

Davilla  &  Fields 

Pombo 

Pombo 

Pombo 

Pombo 

Fields 

Ornallas 

Total 


$  5,390.00 
9,937.50 

15, 000  .00 

23  ,406  .80 
7,162.50 
1,520.00 
7,  125.00 
3,445,00 

13,350.00 
2, 206,25 

15.750 . 00 
$104 , 293 .05 


A  3.260  acres  portion  of  the  9,880  acres  parcel  will  be 
placed  under  moratorium. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t  UUNE     14  1988_ 


at  its  meeting  of. 


Secn-tan.',  f'ubTtc" Utilities  Commissnn 


PUBLIC  UTILfTIES  COMMISSION 

err-  ftND  -rniiNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-1983, 
Lower  Crystal  Springs  Reservoir,  Tower  and  Tunnel  Rehabilitation  Work  is 
to  be  done;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
May  3,  1988;  and 

WHEREAS,  By  letter  dated  May  5.  1988,  Valentine  Corporation 
protested  the  bid  of  William  J.  Sinay,  Inc.  on  the  grounds  that  Si  nay 
possessed  a  "B"  contractor's  license  for  a  contract  where  an   A  license 
is  required;  and 

WHEREAS,  The  City  Attorney's  Office  reviewed  the  protest  and 
determined  that  an  "A"  license  is  required  for  this  contract  and 
recommended  that  Sinay  should  be  disqualified  as  the  low  bidder;  and 

WHEREAS,  Following  determination  by  the  City  Attorney  of  the  lowest 
responsive  bidder,  the  Director  of  the  Office  of  Contract  Compliance 
determined  that  Valentine  Corporation  met  the  Affirmative  Action 
requirements  for  the  contract;  and 

WHEREAS,  This  action  resulted  in  the  contract  not  being  awarded 
within  30  days  of  receipt  of  bids;  and 

WHEREAS,  Section  6.1  of  the  San  Francisco  Administrative  Code  as 
amended  by  Ordinance  No.  341-68  adopted  by  the  Board  of  Supervisors  on 
December  2,  1968  extends  the  time  for  an  award  of  contract  an  add  tional 
thirty  (30)  days  in  order  to  develop,  implement  or  improve  an  qualifying 
affirmative  action  non-discrimination  program  as  required  by  Section  IZB 
of  the  Administrative  Code;  and 

WHEREAS.  Additional  funds  in  the  amount  of  $50,934.00  are  required 
to  award  the  contract;  and 

WHEREAS.  The  General  Manager  of  the  San  Francisco  Water  Department 
has  approved  the  transfer  of  funds  from  San  Francisco  Water  Department 
project  fund  32-001-387225-726-01  (comp  eted  project  "  ^.^f^^^Q^" 
Tower)  to  San  Francisco  Water  Department  Fund  32-001-387225-738-01  in 
the  amount  of  $50,934.00;  now.  therefore,  be  it 

RESOLVED.  That  this  Commission  requests  the  Controller  to  transfer 
funds  in  the  amount  of  $50,934.00  from  San  Francisco  Water  Department 
Projecl  Fund  32-001-387225-726-01  to  San  Francisco  Water  Department  Fund 
32-001-387225-738-01;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-1983    Lower  ^^^y^'l] ,1^^^^^^^ 
and  Tunnel  Rehabilitation,  in  the  amount  of  $164,369.00  to  Valentine 
'corporation    p!o.  Box  9337,  San  Rafael,  Cajifornia  9491  .  as  the  lowest 
responsive  bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■    .  k   UUNE  141988 

at  its  meeting  of  _— I  liyUL  


'ecretary.  Public  Utilities  Commissiok 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCIBCO 

88-0i:i7 

RESOLUTION  NO  


WHEREAS.   Blossom  Grove  began  her  career  with  the  City  of  San 
Francisco  in  1971.  and  served  in  a  variety  of  positions  with  the 
Bureau  of  Personnel  and  Training  for  over  17  years;  and 

WHEREAS.  Blossom  has  been  recognized  repeatedly  for  her  exemplary 
service  to  Hetch  Hetchy  Water  and  Power.  PUC  Bureaus  and  the  Water 
Department ;  and 

WHEREAS     Throughout  her  career.  Blossom  has  performed  as  a  highly 
accomplished  and  professional  clerk  and  personnel  analyst,  making 
significant  and  lasting  contributions  to  the  public  services  of  the 
City  of  San  Francisco;   now,   therefore,   be  it 

RESOLVED.   That  the  Public  Utilities  Commission  on  the  occasion  of 
her   retirement,   hereby  honors  and  commends  Blossom  for  her  many^ 
significant  accomplishments  and  over  17  years  of  dedicated  service 
to  the  people  and  the  City  of  San  Francisco:   and  be  it  further 

RESOLVED    That  the  Public  Utilities  Commission  extends  its  best 
wishes  to  Blossom  Grove  and  her  family  for  good  health  and  happiness 
in  the  future. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   f    .UUNE      ,14  1988 

sionV 


^^^^Pecr^^r^^ub 


tilities  Commissions 


CfTY  AND  COUNTS  OF  «N  tranCIV:" 


RESOLUTION  No. 


WHEREAS,  The  San  Francisco  Board  of  Supervisors  enacted  Ordinance  224-81 
on  May  5,  1981  (Chapter  38  of  the  City  Administrative  Code),  establishing  the 
Transit  Impact  Development  Fee  (TIDF);  and 

WHEREAS,  The  City  and  County  has  successfully  defended  TIDF  against 
legal  challenges  to  its  validity  and  is  now  able  to  begin  expenditure  of 
collected  fees,  commensurate  with  the  requirements  of  Section  38.7  of  the  City 
Administrative  Code;  and 

WHEREAS,  Since  enactment  of  TIDF  the  SF  MUNI  Railway  has  in  fact 
expanded  its  scheduled  peak  hour  service  to  the  downtown  area  by  as  much  as 
5.7%,  measured  in  revenue  vehicle  hours;  and 

WHEREAS,  The  reimbursable  portion  of  those  expanded  service  costs  amount 
to  $2.73  million  for  the  period  FY  81/82  through  FY  86/87;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  has  incurred  legal  and 
administrative  costs  directly  related  to  defending  and  collecting  TIDF  for  the 
period  FY  81/82  through  FY  87/88;  and 

WHEREAS,  The  reimbursable  portion  of  those  legal  and  administrative 
costs  amount  to  $1.82  million  and  $0.74  million,  respectively;  and 

WHEREAS,  The  Board  of  Supervisors,  through  Resolution  311-88,  did 
formally  request  the  Public  Utilities  Commission  to  determine  the  extent  of 
reimbursable  costs  for  TIDF;  and 

WHEREAS,  The  Public  Utilities  Commission  has  discussed  these  costs  and 
proposals  at  one  of  its  regular  meetings;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  recommends  that 
the  City  General  Fund  be  reimbursed  in  the  amount  of  $5,289,319  from  collected 
Transit  Impact  Development  Fees  for  qualified  expenses  related  to  the 
expansion  of  MUNI  Railway  service  in  the  downtown  area  at  peak  service  hours 
and  for  directly  related  legal  and  administrative  costs  incurred  by  the  City 
from  FY  81/82  through  FY  87/88. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNL^98a. 


^^iecretary.  Public  Utiiities  Commmaimn 


Cirv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


88-0219 


WHEREAS,   the  Public  Utilities  Commission's  Bureau  of  Management 
Information  Systems  requires  technical  assistance  to  consolidate  the 
functions  of  the  city-wide  and  PUC  Accounting  Systems;  and 

VJHEREAS,  the  Public  Utilities  Commission's  Bureau  of  Management 
Information  Systems  requires  technical  assistance  to  provide  data 
processing  support  for  the  VJater  Rationing  Program;  and 

WHEREAS,  technical  expertise  is  required  in  the  Integrated  Data 
Base  Management  System ;  and 

VJHEREAS,  technical  expertise  is  required  in  programming  for  the 
VJANG  VS  series  equipment;  and 

WHEREAS,  Cahill  and  Associates  have  said  technical  expertise; 
THEREFORE  BE  IT 

RESOLVED,   that  the  General  Manager  of  the  Public  Utilities 
Commission  is  authorized  to  enter  into  a  contract  modification  with 
Cahill  and  Associates  not  to  exceed  $100,000.     Funding  to  be 
provided  from  the  Professional  Services  budget  of  the  Bureau  of 
Finance  and  the  Water  Department. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at     m„..ns  o/  JUNE      14  1988 

'  '  —    , .  _ 

"tary^ruinK*  U  nlttiestTommissi 


PUBLlL     UTILITIES  COMMISSION 
CITY   AND   COUNTY    OF    SAN  FRANCISCO 


To  consider   authorizing  the 
Assistant  General   Manager  of 
Finance  to  apply  for,  accept 
and  expend    $13,349,897  of 
federal   capital  assistance 
and   required  state  and 
regional   local  match  funds  to 
implement   the  Market  Street 
Transit  Thoroughfare  and 
F-Market  Streetcar  Line. 


Item  No.  8 


Tuesday,   June  14,  1988 
Room  282 
City  Hall 

San  Francisco,  California 


Reported   by : 
CHRISTINE   M.  CLARKE 
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'UESDAy,     JUNE    14,     1988  2:20    O'CLOCK  P.M. 

 oOo  

PRESIDENT   FLYNN;      The   following  matters  before 
he  Public  Utilities  Commission  are   recommended  for 
ction  as   stated  by   the  General   Manager   of  Public 
tilities  and  the  City  Attorney  where  applicable. 

This   is  a   special   order   of   business.    Item  8. 
t*s  the  public  hearing  to  consider  authorizing  the 
assistant  General   Manager   of   Finance  to  apply  for, 
accept  and  expend   $13,349,897   of   federal  capital 
assistance  and   required  state  and  regional   local  match 
funds  to  implement  the  Market  Street  Transit 
Thoroughfare  and  F-Harket  Streetcar  Line.      This  is  a 

publ ic  hearing. 

Presentation  by  Mr.    Harrington,  please? 

MR.   HARRINGTON:     Thank  you,   Mr.  President, 
Commissioners.      I'm  Ed  Harrington,   Assistant  General 
Manager  of   Finance,   Public  Utilities  Commission. 

What  you  have  before  you  is  a   resolution  that 
would  allow  us  to  apply  for,   accept  and  expend  $13.3 
million  in  federal   grant  funds  and  matching  funds, 
we  are  having  a  public  hearing  as  required  by  federal 
grant  regulations. 

Generally   speaking,   this  money   is  part  of  an 
entire  package  of  funds  that  will  create  a  new  Market 
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street    and   a    new    F   Line    that    will    run    from   Castro  all 
the   way   down   Market   Street    to   the   Eirbarcadero.  The 
funds  and  the  work   is   happening   in   stages.      I '  n>  sure 
that  you  probably  are  very  well   aware  that   the  first 
stage  is  taking  place  right  now  between  Third  and 
Eighth  Streets  on  Market  Street. 

This  grant  will  allow  us  to  finish 
construction  on  the  portion  from  Fremont  to  Third,  and 
from  Eighth  Street  to  Twelfth  Street.     And  it  would 
also  allow   us  to  do  the  engineering  work  necessary  for 
the  portion  from  Fremont  down  to  the  Embarcadero,  and 
from  Twelfth  Street  up  to  the  Castro.      It  would  also 
allow  us  to   start  the  rehabilitation  work  on  the 
presidential   or  PCC  cars  that  will  be  needed  to  make 
these  runs. 

With  me  today   is  Gail   Bloom  who  is  our  chief 
grant  person  in  the   PUC   Finance  Bureau.     She  has  put 
the  package   together   and  is  here  to  answer  any 
questions  or  expand  on  anything  that   I've  said  so  far. 
we  also  have  Charlie  O'Neill  who  is  the  project  manager 
from  DPW  who  is  working  on  the  project   right  now. 

PRESIDENT  FLYNN:     Questions,   Commissioners,  of 
Mr.   Harrington  or  any  members  whose  names  have  been 
r eci  ted? 

This   is  a  public   hearing.     Anybody   in  the 
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udience    who    chooses    to    have    anything    to    say  with 
eference    to    Item    8,    the    matter    before    the  Commission, 
ou're   free   to   do    so.      And   after    the    hearing    is  closed, 
f   course,    there  will   be    no   further    comment.      So  if 
nyone  from  the  public  chooses  to  have  anything  to  say, 
ro  or  con  with    reference   to  this  grant,    would  you 
lease  address  the  Commission  at   this  time. 

Commissioners,   do  you  have  any  questions  of 
he  staff? 

COMMISSIONER  TOUPIN:     I  move  approval   of  the 
roposal . 

COMMISSIONEP  LEE:      I'll   second  that. 
PRESIDENT   FLYNN:      All    in  favor? 
Those  opposed? 
The   "ayes"   have  it. 

The  public  hearing  is  closed.     Thank  you,  Mr. 
H ar  r ington . 

[Whereupon,    the  item  concluded  at  2:23  o'clock 
p.m.] 

 oOo  
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STATE    OF  CALIFORNIA 
COUNTY   OF    CONTRA  COSTA 


) 

}       8S  . 

> 


I,    CHRISTINE  M.    CLARKE,    do   hereby   certify  that 
the  foregoing  transcript  was  reported  in  shorthand  at 
the  time  and  place   therein  stated.      I  further  certify 
that  the  foregoing  is  a  full,    true  and  accurate 
transcription  of   the  proceedings  to  the  best   of  my 
abili ty- 

I  further   certify  that   I  am  not  of   counsel  or 
attorney  for   either  or  any  of   the  parties  named  in  said 
action,    nor    in  any   way    interested   in  the  outcome   of  the 
cause   named  in   said  caption. 

IN  WITNESS  WHEREOF,    I  have  hereunto   set  my 

hand  and  affixed  my  seal  of   office  this  JD^  

day   of  _    9^  19_M_. 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


JEFFREY  LEE 
PRESIDENI 


DIANNE  FEINSTEIN.  MAYOR 
DONALD  J  BIBRER,  GENERAL  MANAGER 


CHARNA  E.  STATEN 
VICE  PRESIDENT 


MUNICIPAL  RAILWAY 


H  WELTON  FLYNN 


WATER  DEPARTMENT 


ARTHUR  VTOUPIN 


HETCH  HETCHY 
WATER  AND  POWER 


MARK  W  BUELL 


June  18,  1987 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing  an 
attorney-client  matter  on  Tuesday,  June  23,  1987,  at  1:00  P.M.,  in  Room 
287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Sections 
54956.9(a)  and  (b)  and  Charter  Section  3.500(f)  regarding  litigation 
which  has  been  filed  by  Chin  &  Hensolt  and  brought  by  the  City  against 
Chin  &  Hensolt. 


RAB:gj 

cc:    Members,  PUC 
D.  Birrer 
L.  Renne 

D.  Aftergut 
G.  Krueger 
G.  Wong 

W.  Stead 

E,  Pearson 
L.  Jed 

A.  Moran 
L.  Pio 
D.  Rohrer 
L.  Tucciarone 
M.  Schneider 
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ROMAINE  A.  BOLDRIDGE 


Secretary 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

SPECIAL  MEETING 

Room  1194,   State  Office  Building 
350  McAllister  Street 

5:30  P.M. 

June  21,  1988 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V,  Toupin,   Vice  President 
Jeffrey  Lee 
Sherri  Chiesa 
Rodel  E.  Rodis 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management  . 

Financial  Management  and 
Performance  Monitor ing 

Information  Systems 

Personnel  and  Training 


Dean  W.  Coffey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 
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Call  to  Order:     5:40  P.M. 


Present:       President  H.  Welton  Flynn,  Vice  President  Arthur  V. 

Toupin,  Commissioner  Jeffrey  Lee,  Commissioner  Sherri 
Chiesa,  Commissioner  Rodel  E,  Rodis 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission, 

RESOLUTION 
NO. 

On  motion  of  Commissioner  Toupin,  seconded  by 
Commissioner  Rodis,   the  following  resolution  was 
adopted : 

88-0220        MR      Modifying  the  Schedule  of  Rates,  Fares  and  Charges 
of  the  San  Francisco  Municipal  Railway. 

VOTE:     Ayes  -  Flynn,   Toupin,   Lee,  Chiesa,  Rodel 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

******** 


Public  Hearing 

To  consider  modification  of  the  Schedule  of  Rates,  Fares  and  Charges 
of  the  San  Francisco  Municipal  Railway. 

Mr.  Edward  Harrington,  Acting  Assistant  General  Manager,  Finance, 
PUC,  described  the  fare  increase  proposal  in  detail.     A  copy  of^the 
proposal  is  on  file  with  these  minutes.     He  said  that  the  Mayor  s 
recommended  budget  is  $231.8  million,  a  reduction  of  $6.2  million 
from  last  year.     At  the  same  time,  general  fund  support  will  be 
reduced  $11.5  million.     The  reduction  will  be  balanced  by  a  $7.5 
million  fare  increase  and  a  $4  million  reduction  in  service.  To 
reduce  costs,   the  Municipal  Railway  will  cut  positions  throughout 
the  organization.     Middle  and  senior  management  will  be  cut  an 
average  of  10  percent,  while  support  and  production  staff  will  be 
cut  5  percent.     Service  reductions  will  be  considered  by  the 
Commission  at  a  separate  meeting. 


The  proposed  fares  are  as  follows: 


Adult  single  ride 
Adult  Fast  Pass 

Senior/handicapped  single  ride 
Senior/handicapped  Fast  Pass 

Youth  single  ride 
Youth  Fast  Pass 


Current 
75;!* 
$25 . 00/mo , 

$  4.50/mo. 

25j!* 
$  5. 00/mo, 


Proposed 

85(2? 
$28 . 00/mo . 

25jd 
$  6.  00/mo. 

25)Z? 
$  6, 00/mo, 
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Cable  Car  adult 

Cable  Car  senior/handicapped 

Cable  Car  youth 

Cable  Car  Day  Pass 

Three  Day  Pass 

Special  Events   ( round  trip) 
Adult 

Adult  Fast  Pass  plus 
Youth,  Senior,  Handicapped 
Youth  Fast  Pass  plus 


$  1.50 
15(z5 

$  5.00 


none 


$10.00 


3.00 

1 

4.00 

:; 

1.00 

2.00 

2  .00 

3.00 

1.00 

; 

2  .00 

President  Flynn  opened  the  public  hearing. 

Mr.  Winton  Jones  opposed  the  senior  increase. 

Ms .  JoAnne  Hahn  suggested  a  1 imited  income  Fast  Pass . 

Mr,  Norman  Rolfe,  representing  San  Francisco  Tomorrow,  suggested 
no  increases  until  parking  rates  are  increased  and  there  are  more 
restrictions  on  automobiles. 

Mr ,  Kenneth  Farmer  questioned  basing  an  increase  in  fares  on 
national  fare  averages. 

Mr,  Arnold  Galleyos  suggested  that  commuters  be  increased  before 
residents  are  increased. 

Ms.  G.  C.  Smith  opposed  any  fare  increase. 

Mr,  Keith  Halperin  questioned  the  expected  drop  in  ridership  of 
3-4  percent  as  being  low. 

Ms.  Margaret  Olesen  suggested  a  use  fee  for  out-of-town  cars  and 
an  increase  in  downtown  taxes. 

Ms.  Jane  Cutter,  a  member  of  All  Peoples  Congress,  Committee 
Against  Budget  Cuts,  suggested  taxing  businesses . 

Mr.  Richard  Becker,   a  member  of  All  People  Congress,  Committee 
Against  Budget  Cuts,  said  that  corporations  are  paying  nothing, 
the  public  is  subsidizing  the  67  percent  of  costs  not  covered  by 
the  fare. 

Mr.  Bruce  Baginski,  from  the  Committee  Against  Budget  Cuts,  spoke 
against  increases. 

Ms.  Graciela  Estrada  spoke  against  the  85^  fare  and  the  current 
transfer  system , 

Mr.  Gerald  Kucmenenko  said  that  fares  should  be  decreased. 

Mr.   Walter  O'Donnell,   representing  South  of  Market  District 
Council,  said  that  the  percentage  increase  is  out  of  proportion 
for  different  types  of  riders. 

Mr.  Phillip  Seronick  spoke  in  behalf  of  low  income  people,  senior 
and  handicapped  riders.     He  suggested  raising  the  fines  for  cars 
parked  in  the  bus  stop  zone. 
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Mr.  Andrew  Nash,    representing  San  Francisco  Tomorrow, 
Transportation  Committee,   suggested  investigating  new  stable 
funding  sources  for  transit. 

Mr .  C .  Thompson  complained  about  cur  rent  ser  vice ,  especially  late 
night  service,   and  said  that  an  increase  would  mean  paying  more 
for  less.     He  suggested  increasing  fines  for  parking  in  bus  zones 
to  $50  or  $100  and  posting  the  amount  of  the  fine  at  each  bus 
stop, 

Mr.  S.  Levin  said  that  it  is  not  equitable  to  have  both  service 
cuts  and  fare  increases . 

Ms.  Anne  Fibush  suggested  a  one-year  Fast  Pass  and  that  the  Muni 
use  the  advance  revenue  as  an  investment  which  would  earn 
interest . 

Ms.  Maria  Pinto  spoke  in  behalf  of  others  who  cannot  pay  more. 

Mr.  Jim  Barton  suggested  pursuing  a  gas  tax  and  improving  service 
to  get  people  out  of  their  cars  and  onto  transit, 

Ms,  Erma  Brim  spoke  in  behalf  of  handicapped  children  and  adults 
and  suggested  increasing  the  pass  to  $4.75  or  $5.00  rather  than 
the  $6,00  proposed, 

Mr.  David  Pilpel  suggested  keeping  fares  at  their  current  level 
if  more  money  becomes  available  through  the  tax  increases  being 
proposed  by  the  Mayor.     Also,  he  said  that  revenue  from  traffic 
citations  issued  by  Municipal  Railway  employees  should  be 
returned  to  Muni. 

Mr,  Clay  pointed  out  that  the  highest  percentage  increases  are 
for  disabled,  seniors  and  children.     He  suggested  a  free  fare 
for  seniors. 

Mr.  Paul  Greenberg,  of  the  Committee  Against  Budget  Cuts,  said 
that  there  were  few  notices  on  buses  regarding  this  hearing.  He 
said  that  people  should  organize  to  stop  the  fare  increase  and 
make  the  corporations  pay. 

Mr,  Ray  Druian  opposed  the  idea  of  different  fares  for  residents 
and  non-residents . 

Ms.   Kimke  Bermudez  spoke  in  support  of  people  on  fixed  incomes 
and  children. 

Mr.  Brian  Brackney  suggested  increasing  cable  car  and  ball  park 
fares  and  a  five-day  grace  period  on  all  Fast  Passes.     Also,  he 
suggested  a  $1,00  fare  with  a  $30.00  Fast  Pass  and  no  increase 
for  disabled  people. 

Mr.  Ron  Holladay  of  All  Peoples  Congress,   said  that  transit 
should  be  free . 

Mr.  C.  Thompson  suggested  using  the  money  from  the  remodeling  of 
Market  Street  to  balance  the  budget. 

Mr.  Herbert  Weiner  said  that  since  other  City  services  are  no 
longer  scheduled  to  be  cut,  maybe  Muni  does  not  need  to  cut 
service  and  increase  fares.     He  suggested  a  fundraiser  to  raise 
money  or  sell ing  municipal  bonds . 
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Ms,   JoAnne  Hahn  suggested  advertising  six  weeks  in  advance  of 
meetings  to  raise  fares. 

Other  speaker  s  suggested  that  inspectors  issue  tickets  at  night 
for  parking  in  bus  zones  in  areas  like  Union  Street  and  that 
signs  noticing  meetings  be  better  displayed  on  buses. 

The  public  hearing  was  closed. 

Commissioner  Rodis  requested  that  staff  look  into  the  concept  of 
providing  a  limited  income  pass. 

President  Flynn  suggested  raising  the  ball  park  fare  so  that 
seniors,  handicapped  and  youths  are  not  subsidizing  that 
service.     He  supported  holding  the  youth  fare  at  its  present 
level  and  offsetting  the  anticipated  additional  revenue  by 
raising  the  ballpark  fare. 

Commissioner  Chiesa  suggested  freezing  the  senior  and  handicapped 
fares  and  raising  the  cable  car  fare  to  ^2.50. 

President  Flynn  pointed  out  that  a  $2.50  cable  car  fare  would  be 
sufficient  to  cover  maintaining  the  student  fare  as  well . 

Commissioner  Toupin  suggested  recommending  that  the  Board  of 
Supervisors  increase  the  penalty  for  parking  in  bus  zones  and 
post  the  cost  on  bus  stop  corners. 

Commissioner  Lee  suggested  that  bus  zones  be  designated  as  tow 
away  zones. 

Mr,  Krueger,  Utilities  General  Counsel,  said  that  his  office 
would  prepare  the  necessary  legislation. 

Commissioner  Toupin  moved  to  approve  the  proposed  increase  with 
the  following  exceptions:  remove  increases  for  seniors, 
handicapped  and  youth  fares,   increase  the  cable  car  fare  to  $2.50 
and  authorize  staff  to  adjust  other  factors  as  necessary. 
Resolution  No.   88-0220,  as  modified,  was  unanimously  adopted, 

******** 

THEREUPON  THE  MEETING  WITH  ADJOURNED:      8:40  P.M. 


ROMAINE   A.  BOLDRIDGE 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHRRBAS,  The  Mayor's  recommended  1988/89  budget  for  the  San 
Francisco  Municipal  Railway  requires  more  passenger  fare  revenue  than 
what  the  present  fare  structure  will  generate;  and 

WHEREAS,  The  Public  Utilities  Commission  has  reviewed  and 
recommended  other  alternatives  such  as  service  efficiencies;  and 

WHBRBAS,  This  required  revenue  can  be  generated  by  Increasing  fares 
and  Fast  Pass  prices;  and 

WHEREAS,  This  Commission  has  conducted  a  public  hearing  at  which 
testimony  was  received  concerning  the  proposed  fare  schedules  as  required 
by  section  3.598  of  the  Charter  of  the  City  and  County  of  San  Francisco; 
and 

WHEREAS.  As  a  result  of  this  testimony,  this  Commission  has 
determined  that  an  Increase  Is  necessary  in  all  adult  fares  and  some 
discount  fares  for  cable  car  and  special  events  service;  now.  therefore, 
be  it 

RESOLVED,  That  the  following  fare  schedule  for  the  Municipal 
Railway  be  adopted: 

I.     SCHEDULE  MOTOR  COACH,   TROLLEY  COACH,   LIGHT  RAIL  VEHICLE  AND 
STREETCAR  SERVIC8 

A.     Adult  Fares: 

1)  Single  Trip  Fare:  85/  cash;  or  Token  purchased  for 

85/;  or  Valid  transfer 

2)  Day  Pass:  $  l-''^ 
(when  available) 

3)  Three-Day  Pass:  $10.00 
(when  available) 

4)  Monthly  Fast  Pass:  $28.00 

B.  Discount  Fares  for  Senior  and  Handicapped  Individuals: 

1)  Single  Trip  Fare:  15/  cash;  or  Valid  transfer 

2)  Monthly  Fast  Pass:  $  4.50 

C.  Discount  Pares  for  Individuals  Five  (5)  through  Seventeen  (ITj 
Years  of  Age: 

1)  Single  Trip  Fare:  25/  cash;  or  Valid  transfer 

2)  Monthly  Fast  Pass:  $  5.00 

3)  Fifteen-Ride  Book  $  3. "75 
(available  to  youth 

organizations) 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


D.     Children  imder  Five  (5) 
Years  of  Age: 


No  charge 


II,         SCHEDULED  CABLE  CAR  SERVICE 


A.     Adult  Pares: 

1)    Single  Trip  Fare: 


2)  Day  Pass: 

3)  Three  Day  Pass: 

4)  Monthly  Fast  Pass: 


$2.50  cash;  or  Valid  transfer  plus 
$1.50  cash;  or  token  purchased  for 
85^  plus  $1.50  cash;  or  one  ticket 
of  a  round  trip  ticket  purchased 
for  $5.00  (when  available)  or  one 
ticket  of  a  non-transferable 
thirty  (30)-ride  ticket  book 
purchased  for  $25,50  for  use  by 
purchasing  patron  only  (when 
available) . 

$  7.50 

$10.00 

$28.00 


B.  Discount  Fare^  for  Senior  ^nd  Handicapped  Individuals: 

1)  Single  Trip  Fare:  15^  cash;  or  Valid  transfer 

2)  Monthly  Past  Pass:  $  4.50 

C.  nlscount  Pares  individuals  Five  (5)  through  Seventeen  (H) 
Years  of  Age: 


1)  Single  Trip  Fare: 

2)  Monthly  Fast  Pass: 

D.     Children  Under  Five  (5) 
Years  of  Age: 


$1.00  cash;  or  Valid  transfer  plus 
15^  cash 

$  5.00 


No  charge 


III. 


cDT^rifti.  PVRWTS  SERVirg  (p^r  round  trlF 


A.    Adult  Pares: 


$4.00  cash;  or  Fast  Pass  plus 
$2.00  cash;  or  one  ticket  of  a 
non-transferable  multiple  ride 
ticket  book  purchased  for  $3.00 
per  ticket  for  use  by  purchasing 
patron  only  (when  available). 

—  "  $2.00  cash. 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


S8-0220 


IV.         CHARTSR  SERVICB 
Charter  Rate: 


Upon  forty-eight  (48)  hours  advance  notification;  for  service 
other  than  during  weekday  peak  periods,  requiring  no  extra 
supervisory  wages,  for  durations  of  no  more  than  six  hours  and 
requiring  no  more  than  five  vehicles,  performed  entirely  within 
the  City  and  County  of  San  Francisco,  using: 

1.  Hotor  or  trolley  coach  requiring  no  conductor:    $69.00  per 
hour ; 

2.  Light  Rail  Vehicle  (LRV)  requiring  no  conductor:  $156.00 
per  hour ; 

3.  cable  Car  requiring  conductor:    $169.00  per  hour: 

4.  Historic  street  car  requiring  conductor:    $169.00  per  hour; 

5.  Historic  street  car  requiring  no  conductor:    $128.00  per 
hour . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     21  1988   


at  its  meeting  of. 


A,. ■■■../? 

^^^ecrefanTPublicVtilities  Commission 


FARE  INCREASE 
PROPOSAL 


PUBLIC  HEARING 


JUNE  21,  1988  5:30  P.M. 

STATE  OFFICE  BUILDING,  ROOM  1194 

350  McCALLISTER  STREET 

SAN  FRANCISCO,  CA  94102 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 
FARE  INCREASE  PROPOSAL 


PUBLIC  HEARING 

June  21,  1988 
5:30  P.M. 

State  Office  Building,  Room  1194 
350  McAllister  Street 
San  Francisco,     CA  94102 


MUNICIPAL  RAILWAY 
1986-89  BUDGET/FARE  SUMMARY 

O  ISSUE 

Maintaining  necessary  services  in  a  budget  crisis. 

o  SOLUTIONS 

Reduce  Spending 

-  Institute  Efficiencies 

-  Reduce  Service 

Enhance  Revenue 

-  Fare  Increase 

-  Transit  Impact  Development  Fee 

-  Other  Long-Term  Possibilities 

—  Sales  Tax 

—  Gas  Tax 

o  RESULTS 

-  Less  Reliance  on  the  General  Fund 

-  More  of  a  "Pay  as  You  Go"  System 
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MUNICIPAL  RAILWAY 
19  8  8-89    BUDGET/FARE  SUMMARY 


The  Mayor's  reconunended  1988-89  Municipal  Railway  budget  of 
$231.8  million  represents  a  2.6  percent   reduction  from  last 
year's  budget  of  $238  million.     The  City's  General  Fund 
contribution  to  the  Muni  budget  is  reduced  10.6  percent,  from 
$117.6  million  in  1987-88  to  $105.1  million  in  1988-89  Given 
the  magnitude  of  these  reductions,  which  are  reflective  of  the 
City's  overall  budget  problems,   it  becomes  imperative  to 
identify  ways  to  maintain  necessary  services. 


1988-89  Municipal  Railway  Budget: 


The  Department's  1988-89  budget  request  totalled  $244  7 
million,   including  additional  funding  for  judgments  and  claims 
hazardous  materials  management  required  by  state  and  federal 
laws,  engine  rebuilds  needed  to  prevent  service  interruptions 
and  increased  infrastructure  maintenance.       The  Mayor's 
recommended  budget  reduced  this  request  by  $12.9  million  to  an 
amount  below  fiscal  year  1987-88.      (A  summary  of  the  1988-89 
Municipal  Railway  budget  is  shown  on  the  following  page  )  The 
Mayor's  reductions  include  $9.4  million  in  salaries  and 
associated  fringe  benefits,   including  overtime  and  temporary 
salaries,   and  $1.9  million  in  PUC  services. 


-  3  - 


198  7/88    Oper a  t  ing  Budget 
Capital  Projects 

TOTAL    FY    19ft7/a8    mipnVT  • 

Department  FY  1988/89  Request 
New  Programs 

Hazardous  Materials 

-  Engine  Rebuilds 

-  Infrastructure  Maintenance 

Total  New  ProQram<^; 

Adjustment? 

No  Trolley  Festival 

Annualize  1987/88  Service  Reductions 

Claims  Increase 

Annualize  Platform  Wages 

Reduced  Capital  Projects 

PUC 

TIDF  Expenditures 
Other 

Total  Adiiist;mpntg- 
Net  Ingr<i>a?e- 

Total  Department  Request 
Mayor's  Budget  Reductions: 

Salaries  -  Non-Platfprm 

-  Admin/Engineering  Division 
Transportation  Division 
Maintenance  Division 

Subtotal: 

Salaries  -  Plaffnrm 

-  Service  Reductions 
Non-Service  Reductions 

Subtotal : 

Fringe  Benefitg 
Other 

Cable  Machinery  Overtime 
Temporary  Salaries 
Professional  Services 
Contractual  Services 

-  Materials  &  Supplies 

-  Capital  Projects  (Pen  Recorders) 
Services  of  PUC 

-  Other 


Pay  Equity 


Subtotal  Other: 

r 

Net  Reductions: 


Mayor's  Proposed  Operating  Budget 
Capital  Budget 


$0.35 
0.  60 
0.95 


($0.3) 
(0.1) 
1.5 
2.7 
(0.4) 
1.4 
0.1 
(0.1) 


(0.2) 
(1.5) 
(2,3) 


($2.5) 
(0.9) 


($0.1) 
(0.1) 
(0.2) 
(1.0) 
(0.2) 
(0.1) 
(1.9) 
(1,4) 


$237 . 1 
 £L^ 


$1.9 


$4.8 


$  6.7 
$244 .7 


($4.0) 

($3.4) 
($1.8) 


($5.0) 
$1.3 


($12.9) 

$231.3 
$  0.5 


TOTAL  MAYOR'S  PROPOSED  BUDGET: 


$231.fl 
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IWSTTTUTE  EFFICIEMCIES 


In  developing  budget   reduction  recommendations,  department 
staff  essentially  "zero-based"   the  Muni   budget,    looking   at  all 
possible  ways   to   reduce  expenses   and   institute  efficiencies. 
All  department  positions  were  categorized  according  to 
function,   with  highest  priority  for  retention  given  to 
"production"  employees,   such  as  operators  and  mechanics,  and 
lowest  to  supervisory,  middle  and  senior  management.  The 
following  table  describes  position  reductions  by  function. 
Operators  sustained  the  lowest  percentage  cut;  middle 
management  the  highest. 


MUNICIPAL  RAILWAY 
1988-89  POSITION  REDUCTIONS 


FUNCTION 

Senior  Management 

Middle  Management 

Supervisory 

Production 
(Operators) 

Production 
(Non-operators) 

Production 
Support 


1987-88 
TOTAL  POSITIONS 

22 

102 
378 

2,048 

1,015 

81 


1988-89 
REDUCTIONS 

2 

11 

30 

97.5 

51 


PERCENTAGE 
CHANGE 

9.1% 

10.8% 

7.9% 

4.8% 

5.0% 


6.2^ 


TOTALS 


3,646 


196.5 


5.45 


REDUCE  SERVICES 


In  addition  to  improved  efficiencies  and  reduced  expenditures,  a 
portion  of  the  budget  reductions  (approximately  $4  million)  is 
expected  to  be  offset  by  service  cuts  which  will  be  the  subject 
of  a  hearing  before  the  Public  Utilities  Commission  on  June  28, 
1988. 
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ENHANCE  REVEWUES 


In   addition   to    reducing   spending,    it    is   necessary   to  increase 
passenger   fares   to   replace   lost  General  Fund   revenues   in  order 
to  balance  the   1988-89  budget.      The  following   table  shows  total 
estimated  revenues  for  the  1988-89  Municipal  Rai Iway  budget . 


MUNICIPAL  RAILWAY  REVENUES  FY  1988/89 


Fares 

$75.7 

Federal  Subsidies 

8.0 

MTC  Allocations 

36.5 

Capital 

3.4 

Misc.  Revenue 

2.6 

Subtotal : 

$126.2 

Transit  Impact  Dev.  Fee 

0.5 

General  Fund  Contribution 

105.  1 

TOTAL: 

$231.8 

-  6  - 


1986-89   Proposed   Fare   Schedule  Changes 


Based  on  analysis  of   actual   fare  collections  through  February,  1988, 
passenger  fare  revenues  for  1987-88  were  estimated  to  be  $68.1 
million.     The  proposed  1988-89  budget  assumed  fare  revenues  will 
increase  by  $7.6  million  to  $75.7  million.     Recent  collections 
indicate  tht  1987-88  fare  revenue  may  reach  $68.9,   an  increase  of 
$800,000  or  1.2%  from  our  earlier  estimate.     These  funds  provide  the 
City  with  a  small  degree  of  flexibility  in  phasing-in  service 
reductions  or  fare  increases.     This  will  still  require  revisions  to 
the  Muni  fare  schedule  as  described  herein. 

The  revenue  which  would  be  generated  by  the  proposed  fare  changes 
assumes  the  increases  are  effective  August  1,   1988.     If  the  proposed 
changes  are  delayed  until  September  1,   the  fare  increases  would 
generate  $700,000  less  during  1988-89.     Following  is  a  summary  of 
estimated  increased  revenues  resulting  from  the  proposed  changes.  (A 
full  listing  of  the  changes  is  shown  in  Attachment  A.) 


Revised  Estimated  Fare  Revenues  (Millions) 
(as  of  June,  1988) 


Effect 

of 

1987 

-88 

Increase* 

1988- 

-89 

Cash 

Pass 

Cash 

Pass 

Cash 

Pass 

Adult 

$24.9 

$29.7 

$2.1 

$2.4 

$27.0 

$32.1 

Senior /Handicapped 

1 . 1 

1.5 

.  1 

.7 

1.2 

2.2 

Youth 

1.8 

1.7 

0 

.2 

1.8 

1.9 

Cable  Car  (Cash  only) 

8.2 

2.1 

10.3 

Subtotals 

$36.0 

$32.9 

$4.3 

$3.3 

$40.3 

$36.2 

Totals 

168. 

9 

$7. 

6 

$76. 

5 

*Effect  of  increase  based  on  August  1  implementation  date. 
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1 .      Adult   Single  Ride/Monthlv  Fast  Pass 


Single  Ride  Fare 
Fast  Pass 

Fast  Pass  Equivalency 


Current 
75c! 
$25/month 
33  rides 


Proposed 
85(Z{ 
$28/month 
33  rides 


Additional  Revenue 


$4,631,000 


The  current  adult  monthly  pass  rate  represents  a  -break-even"  ride 
equivalency  of  33  trips/month,   i.e..  Fast  Pass  patrons  who  use  Muni 
more  than  33  trips  per  month  receive  a  discount  compared  to  single 
fare  riders.     The  proposed  fare  increases  maintain  the  33  ride 
equivalency.     Other  combinations  of  cash  and  pass  fares  would  generate 
estimated  revenues  as  shown  below: 

Additional  Revenues  (in  OOO's) 


ADULT  PASS  PRICE 

$25              $26  $27              $28  $30 

75^           BASE           $9  50  $1,700       $2,700       $3, 100 

SINGLE 

RIDE  80(zf  $1,500  $2,500*  $3,300  $4,500  $5,000 
FARE 

85(Z*       $2,700       $3,700  $4,500       $5,000*  $6,800 

*Represent  fare  levels  that  maintain  the  current  equivalency  of  33 
trips  for  Fast  Pass  users. 
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As    shown   in   the   following    table,    this   pa ss- to-s i ng le    fare    rate   of  33 
trips    is    one   of    the    lowes t    of    any   transit   property    in   the   count ry . 
Muni   patrons,    then,    have  more   incentive   to  use  Fast   Passes  than 
patrons  of  other  systems. 

SUMMARY  OF  FARE  LEVELS  FOR 
REPRESENTATIVE  TRANSIT  DISTRICTS 
ADULT  BASE  MONTHLY  PASS 


TRANSIT  SYSTEM 

FARE 

YOUTH 

SENIOR 

BREAKEVEN 

Philadelphia 

*1  . 

Z  D 

N/A 

N/A 

36 

Detroit 

<t  1 

U  U 

$0 

.65 

$0 

.00 

48 

Chicago 

<t  1 

U  U 

N/A 

N/A 

42 

San  Diego  Bus 

1 1 
*i  . 

U  U 

$1 

.00 

$0 

.50 

40 

Pittsburgh 

*  1 

u  u 

$0 

.50 

$0 

.00 

35 

New  York  City  MTA 

*  1 

. 

u  u 

N/A 

N/A 

N/A 

Baltimore 

!pU  . 

y  U 

$0 

.  60 

$0 

.  30 

39 

Cleveland 

if>U  . 

O  D 

N/A 

$0 

.25 

40 

Los  Angeles 

$U  . 

8  D 

$0 

.85 

$0 

.40 

38 

Port  land 

A 
$U  . 

O  A 

OH 

$0 

.50 

$0 

.35 

32 

BART 

$0  . 

80 

$0 

.08 

$0 

.08 

N/A 

Miami 

$0. 

75 

$0 

.40 

$0 

.35 

53 

AC  Transit 

$0. 

75 

$0 

.50 

$0 

.25 

40 

Minneapolis 

$U  . 

/  b 

(peak) 

$0 

.20 

$0 

.25 

40 

Boston/Trolley 

$0. 

75 

$0 

.35 

$0 

.35 

37 

Atlanta 

$0. 

75 

$0 

.75 

$0 

.35 

37 

Dallas 

$0. 

75 

$0 

.35 

$0 

.  15 

36 

S.F.  MUNI 

$0. 

75 

$0 

.25 

$0 

.  15 

33 

Seattle 

$0. 

65 

(peak) 

$0 

.65 

$0 

.25 

37 

Boston/Rai 1 

$0. 

60 

$0 

.30 

$0 

.30 

37 

Boston/Bus 

$0. 

50 

$0 

.  10 

$0 

.  10 

36 

Average 

$0. 

,83 

$0 

.47 

$0 

.24 

39 

Source:     Tri-Met  Fare  Survey,  Sept.  1987 


As  shown  in  the  table,  the  average  adult  fare  is  83^,  with  a 
pass-to-fare  ratio  of  39  (average  pass  cost  of  $32.37).     The  average 
cost  of  the  discount  fare  for  seniors  and  handicapped  is  47c^/  while 
the  average  youth  fare  cost  is  24^.     Currently,   the  senior  and 
handicapped  fare  is  15fif  and  the  youth  fare  is  25^. 
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For    1988-89,    Muni    is    proposing    to    change    to    a    single    fare  structure 
for   seniors,    handicapped   and   youth.      This   will    result    in   the  following 
prices : 


2, 


Senior/Handicapped 


Single  Ride  Fare 
Fast  Pass 

Fast  Pass  Equivalency 


Current 

$4 . 50/month 
30  rides 


Proposed 

$6 . 00/month 
24  rides 


Additional  Revenue 


$889,000 


The  proposed  Fast  Pass  equivalency  wuld  be  the  lowest  ratio  since  the 
institution  of  a  discount  pass  for  seniors  and  handicapped. 
(Attachment  B  is  a  history  of  Municipal  Railway  fares  prepared  by 
Muni's  Community  Affairs  Department.) 


3 .  Youth 


Single  Ride  Fare 
Fast  Pass 

Fast  Pass  Equivalency 


Current 

25d 
$5 . 00/month 

20  rides 


Proposed 

25cf 
$6 . 00/month 

24  rides 


Additional  Revenue 


$190,000 
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Fa  res  for  riding  cable  cars  and  for  special  events  service  are  also 
proposed   for   increases   as   shown  be low . 


4 .      Cable  Car  Fares 


Current  Proposed 


Single  Trip*: 

Adult  $1 . 50                          $2 .00 

Senior  &  Handicapped  15(rf  25cf 

Youth  75(zi  $1.00 

Day  Pass  $5.00  $6.00 

Additional  Revenue  $2,079,000 

*     Fast  Passes  are  also  honored  on  the  cable  cars. 


5 .     Three  Dav  Passes 

For  1988-89,  Muni  is  requesting  authorization  to  establish  a  three-day 
pass  which  would  be  sold  for  $10  primarily  to  tourists  at  hotels  and 
motels  in  the  City.     This  souvenir  pass  is  expected  to  be  very  popular 
and  would  be  honored  on  all  vehicles  in  the  system. 


6 .     Special  Events  Service**  (per  round  trip) 

Current  Proposed 

Adult  Fares: 

Cash  $  3.00  $  4.00 

Fast  Pass  plus  $  1.00  $  2.00 

Youth.  Senior  and  Handicapped  Fares: 

Cash  $  2 . 00  $  3 . 00 

Fast  Pass  plus  $  1.00  $  2.00 

**  Currently  designated  as  Candlestick  Park  Service  and  Bay  to 
Breakers  Race  Service. 


In  May,   1988,  the  Board  of  Supervisors  authorized  a  special  fare  for 
Bay  to  Breakers  Race  service.     The  fare  structure  was  the  same  as  that 
currently  authorized  for  Candlestick  Park  Service.     The  proposed  fare 
structure  would  establish  a  "Special  Events  Service"  fare  for  such 
instances . 
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other    Revenue  Enhancements 


Transit   Impact  Development  Fee :      In  May,    1981,    the  Board  of 
Supervisors  established   the  Transit   Impact  Development  Fee   (TIDF)  to 
ensure  that  developers  of  additional  office  space  in  the  downtown  area 
paid  their  share  of  the  cost  of  increased  demand  for  Muni  service 
created  by  their  buildings.      In  December,    1987,   all  appeals  to  the 
major  legal  challenge  to  this  fee  were  exhausted  and  the  City  was 
allowed  to  begin  expenditure  of  a  major  portion  of  the  fees  collected 
thus  far.     By  the  end  of  April,   1988,  $44.4  million  in  fees  and 
interest  had  been  collected  or  earned.     Of  this  amount,  $11.8  million 
is  still  in  escrow,  pending  final  outcome  of  lawsuits  concerning 
individual  office  projects.     The  $32.6  million  remaining  balance  is 
eligible  for  expenditure  at  this  time,   subject  to  the  requirements  of 
Section  38.7  of  the  City  Administrative  Code.     At  its  June  14,  1988 
meeting,   the  Public  Utilities  Commission  approved  a  supplemental 
appropriation  in  the  amount  of  $5,289,319  to  reimburse  the  City 
General  Fund  for  eligible  TIDF  expenditures  incurred  since  1981.  This 
leaves  approximately  $27.3  million  in  the  fund.     These  monies  may  be 
used  for  increased  downtown  peak  hour  service  and  for  capital  projects 
which  relate  to  such  service.     These  funds  are  annuitized  over  a 
45-year  period  to  assure  that  funding  is  available  for  Muni  services 
provided  during  the  estimated  useful  life  of  a  development  project. 

The  1988-89  Municipal  Railway  operating  budget  includes  $500,000  of 
TIDF  funds  to  pay  for  identified  increased  downtown  peak  hour  service 
(net  of  farebox  revenues  and  the  proportional  share  of  any  federal  and 
state  operating  assistance).     This  marks  the  first  year  that  TIDF 
funds  are  included  in  the  budget.     To  the  extent  that  downtown  peak 
hour  service  increases,   the  net  cost  of  such  increases  may  be  paid  for 
by  TIDF  funds  in  the  future. 


Half-Cent  Transit  Sales  Tax:     The  City  is  permitted  by  State  law  to 
levy  a  half-cent  sales  tax  to  fund  a  locally-developed  transportation 
development  plan.     The  tax  levy  must  be  approved  by  the  voters.  These 
funds  are  expected  to  be  used  as  a  supplement  for  transit  improvement 
purposes,  not  as  a  substitute  for  existing  or  other  available  funds. 
A  special  Transportation  Committee  composed  of  Public  Utilities 
Commission,  City  Planning  and  Department  of  Public  Works  officials  has 
been  appointed  to  prepare  this  plan. 


Local  Gasoline  Tax:     In  June,   1980,  San  Francisco  voters  approved  a 
ballot  measure  authorizing  imposition  of  a  one-cent  per  gallon  motor 
vehicle  fuel  use  and  distribution  tax.     However,  the  legislation 
necessary  to  implement  the  tax  has  never  been  adopted  by  the  Board  of 
Supervisors.     Estimated  revenue  from  the  tax  ranges  from  $2.6  to  $3.6 
million  annually.     These  funds  may  be  used  for  general  maintenance 
purposes  and  the  purchase  of  new  vehicles.     However,  proceeds  of  this 
tax  appear  to  be  subject  to  the  Gann  limit,  which  makes  implementation 
questionable  at  this  time. 
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MUNICIPAL  RAILWAY 
PROPOSED    1988-89    FARE   SCHEDULE  REVISIONS 


Type  of  Fare  Current  Proposed         %  Increase 

REGULAR  SERVICE 

Adult  Fares : 

Single  Trip  75^  85??  13.3% 

Token  75cf  85(Zf  13.3% 

Day  Pass  (when  available)  $  1.50  $  1.75  16.7% 

Fast  Pass  $25.00  $28.00  12.0% 

3-Day  Pass  (when  available)  Not  Available  $10.00 


Senior  and  Handicapped  Fares: 

Single  Trip  15^  25(zf  66.7% 

Fast  Pass  $  4.50  $  6.00  33,3% 

Youth  (ages  5-17)  Fares: 

Single  Trip  25?*  25?*  0.0% 

Fast  Pass  $  5.00  $  6.00  20.0% 

15  ride  book  (available  to 
youth  organizations)  $  3.75  $  3.75  0.0% 

Children  (under  5)  : 
No  charge 

CABLE  CAR  SERVICE 

Adult  Fares : 

Single  Trip 

Cash  $  1.50  $  2.00  33.3% 

Transfer  plus  75?*  $  1.00  33.3% 

Token  plus  75?{  $  1.00  33.3% 

30-ride  Ticket  Book  $22.50  $25.50  13.3% 

(when  available) 

Day  Pass  $  5.00  $  6.00  20.0% 

Fast  Pass  $25.00  $28.00  12.0% 

Senior  and  Handicapped  Fares: 

Single  Trip  15?*  25?*  66.7% 

Fast  Pass  $  4.50  $  6.00  33.3% 

Youth  (ages  5-17)  Fares: 
Single  Trip 

Cash  75c*  $  1.00  33.3% 

Transfer  plus  50?*  75?*  50.0% 

Fast  Pass  $  5.00  $  6,00  20.0% 


Children  Sunder  5): 
No  charge 
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Type  of  Fare 


Current  Proposed 
SPECIAL  EVENTS  SERVICE*  {per  round  trip) 


Adult  Fares : 

Cash  $  3.00 

FastPassplus  $1.00 

Multiple  ride  book  ticket  $  2.50 
(when  avai lable) 

Youth,  Senior  and  Handicapped  Fares 

Cash  $  2.00 

Fast  Pass  plus  $  1.00 


$  4.00 
$  2.00 
$  3.00 


$  3.00 
$  2.00 


%  Increase 


33.3% 
100.0% 
20.0% 


50. 0^ 
100.05 


*Currently  designated  as  Candlestick  Park  Service  and  Bay  to  Breakers 
Race  Service. 


2263A(6/9/88) 
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Notes 

1.  Tokens  were  sold  at  three  for  2^  from  May  20,  1946,  through  Jan.  5,  1949. 

2.  Ihe  youth  fare  was  only  payable  by  tickets  available  to  San  Francisco 
schoolchildren  under  age  eighteen,  through  Feb.  3,  1973.    From  Feb.  4,  1973, 
through  March  31,  1982,  children  aged  five  through  fourteen,  and  children  aged 
fifteen  through  seventeen  with  San  Francisco  high  school  identification,  were 
eligible  for  the  youth  fare.    As  of  April  1,  1982,  any  child  aged  five  through 
seventeen  is  eligible  for  the  youth  fare. 

3.  The  fare  for  the  elderly  was  originally  applicable  only  during  off-peak  hours. 
As  of  Oct.  1,  1974,  it  is  applicable  during  all  hours. 

4.  A  charter  amendment  was  passed  in  Nov.  1981,  allowing  cable  car  fares  to  be 
higher  than  regular  fares,  and  overturning  a  charter  provision,  in  effect  since 
Nov.  1971,  which  mandated  that  cable  car  fares  be  the  same  as  regular  fares. 

5.  A  Sunday/Holiday  Pass  was  available  beginning  July  2,  1950,  for  35(^.    Its  price 
was  increased  to  50ef  as  of  June  1,  1952.    The  pass  was  discontinued  as  of 
April  1,  1980.    The  present  day-passes  are  only  available  at  the  cable  car  fare 
machines,  and  were  not  actually  available  to  the  public  until  June  9,  1982, 
when  the  first  cable  car  fare  machines  went  into  service  at  Powell  &  Market. 

6.  The  youth  fare  was  not  increased  from  lOjzf  to  25^^^  until  a  sufficient  number  of 
Youth  Passes  were  available  for  purchase.     (San  Francisco  public  schools  opened 
on  Sept.  8th  of  that  year,  and  since  a  standard  Youth  Pass  was  not  available  in 
large  quantities  until  early  October,  Muni  had  some  temporary  Youth  Passes 
printed  that  were  valid  from  Sept.  1st  through  Oct.  31st.) 


BART  -  Beginning  April  1,  1983,  Fast  Passes  are  usable  on  BART  within  San  Francisco. 

Express  Fares  -  An  express  fare  of  25iHf  was  charged  on  certain  lines  as  of 
June  30,  1969  (the  adult  cable  car  fare  was  also  increased  to       over  the  regular 
fare  at  that  time).    The  express  fare  was  increased  to  30(!f  as  of  Aug.  31,  1970, 
although  the  cable  car  fare  remained  at  25(zf.    The  separate  express  fare  was 
discontinued  as  of  April  1,  1980. 

Handicapped  Fares  -  As  of  Feb.  14,  1974,  handicapped  persons  with  a  special 
identification  card  were  allowed  to  ride  for  the  senior  fare,  with  the  same  time 
restrictions  then  in  effect  for  the  senior  fare.    The  time  restrictions  for 
handicapped  persons  were  removed  as  of  March  19,  1976. 

As  of  April  1,  1980,  all  handicapped  persons  (with  proper  identification)  are 
allowed  to  use  the  same  monthly  discount  pass  as  seniors,  and  blind  persons  must 
pay  the  same  fare  as  other  handicapped  persons  (prior  to  April  1980,  blind  persons 
rode  free  of  charge.) 
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Ready  Fare  Plan  -  Beginning  Sept.  7,  1968,  under  Muni's  Ready  Fare  Plan,  operators, 
because  of  a  series  of  robberies  and  assaults,  were  no  longer  required  to  carry 
money  on  Muni  vehicles  to  make  change,  and  regular-fare  passengers  were  required  to 
have  either  exact  change,  a  token,  or  a  transfer. 

Shoppers'  Shuttle  Fares  -  Shoppers'  Shuttle  service  was  available  beginning 
Sept.  14,  1953,  at  a  5^  fare  with  no  transfer  privileges.    The  fare  was  increased 
to  llV  as  of  June  30,  1969.    The  special  fare  was  discontinued  as  of  April  1,  1980. 

Transfers  -  On  Nov.  3,  1974,  transfer  rules  were  liberalized  to  allow  travel  in  one 
general  direction,  with  stop-over  privileges,  for  up  to  two  hours  and  twenty 
minutes.    Before  this  time.  Muni  had  very  strict  transfer  rules,  with  passenger 
transfers  allowed  only  at  certain  transfer  points  for  travel  in  one  general 
direction. 

On  June  17,  1981,  the  rules  were  changed  to  allow  travel  in  any  direction  for  up 
to  ninety  minutes.    As  of  May  3,  1986,  the  transfer  was  changed  to  a  two-part 
transfer,  usable  for  two  transfers  in  any  direction  for  up  to  ninety  minutes,  in  an 
effort  to  decrease  transfer  fraud. 
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Arthur  V.  Toupin,  Vice  President 


Jeffrey  Lee 
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Dean  w.  Coffey 
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Romaine  A.  Boldridge 
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Call  to  Order:     2:15  P.M. 


Present:       President  H.  Welton  Flynn,  Vice  President  Arthur  V. 

Toupin,  Commissioner  Jeffrey  Lee,  Commissioner  Sherri 
Chiesa,  Commissioner  Rodel  E .  Rod is 


On  motion  of  Lee,  seconded  by  Rodis,  the  Minutes  of  the  regular 
meeting  of  June  14,   1988  were  approved. 


RESOLUTION 
NO. 


On  motion  of  Toupin,   seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0221        WD      Approving  the  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  authorizing  Bid  Call  for 
Water  Department  Contract  No.  WD-1985,  Crystal  Springs 
and  San  Andreas  Reservoirs,  Tower  and  Tunnel  Lighting. 

VOTE:     Ayes  -  Flynn,   Toupin,   Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,   the  following 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  Water  Department  Contract  No.  WD-1994,  8-Inch 
Ductile  Iron  Main  Installation  in  Bush  Street  between 
Octavia  Street  and  Mason  Street. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

88-0223        MR      Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  Municipal  Railway  Contract  No.  MR-1003,  Presidio 
Facility  -  Roof  Repair. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,   Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0224        WD      Awarding  San  Francisco  Water  Department  Contract  No. 

WD-1993,   8-Inch  Ductile  Iron  Main  Installation  in 
Fulton  Street  between  Fillmore  Street  and  Franklin 
Street,   in  the  net  amount  of  :^242  ,251  ,  to  Uniacke 
Construction,   Inc.  and  Vickers  Concrete  Sawing,  A 
Joint  Venture,  Contractor, 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 
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On  motion  of  Toupin,  seconded  by  Lee,  the  followi 
resolution  was  adopted: 

Awarding  Municipal  Railway  Contract  No.  MR-990, 
Cable  Car  System  -  Crowd  Control  at  Terminals in 
the  amount  of  $62,369,  to  Valentine  Corporation, 
Contractor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0226        BLHP     Approving  the  San  Francisco  Redevelopment  Agency's 
proposal  for  street  lighting  construction  in  the 
Rincon  Point  -  South  Beach  Area. 

VOTE:       Ayes  -  Flynn,   Toupin,   Lee,   Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

BLHP     Approving  the  San  Francisco  Redevelopment  Agency's 
proposal  for  street  lighting  construction  in  the 
Morgan  Heights  Condominium  Development  -  Hunters 
Point  Area. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Approving   the  purchase  of  one  new  band  printer  and 
one  reconditioned  laser  printer,  and  requesting  the 
Controller  to  approve  the  transfer  of  funds  for 
these  purchases. 

VOTE:     Ayes  -  Flynn,  Toupin,   Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

Authorizing  the  Director  of  Property  to  proceed 
with  necessary  legislation  for  enactment  by  the 
Board  of  Supervisors  to  grant  the  exchange  of  lands 
between  the  City  of  Colma  and  the  San  Francisco 
Water  Department. 

VOTE:     Ayes  -  Flynn,   Toupin,   Lee,  Chiesa,  Rodis 
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On  motion  of   Lee,    seconded  by  Rodis,   the  followinq 
resolution  was  adopted: 

Designating  Tuesday,   July  26,   1988  at  2:00  p.m.,  in 
Room  282,   City  Hall,   San  Francisco  as  the  date, 
time  and  place  for  a  public  hearing  for  considering 
the  addition  of  a  sunset  clause  to  the  rate 
increases  adopted  on  May  24,  1988. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Rodis,  seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

Approving  participation  with  the  California  Urban 
Water  Agencies  in  the  publication  of  a  paper 
describing  our  various  responses  to  the  current 
drought . 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Lee,  the  followin 
resolution  was  adopted: 

88-0232        FM        Reaffirming  the  Municipal  Railway  policy  of 

non-acceptance  of  paper  currency  in  Muni  fareboxes 
and  Metro  Station  faregates;  and  authorizing  staff 
to  develop  a  plan  for  use  of  transit  tokens  and 
other  alternatives  to  cash  fares,   for  presentation 
to  the  Public  Utilities  Commission. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,  Chiesa,  Rodis 


On  motion  of  Rodis,  seconded  by  Lee,  the  following 
resolution  was  adopted  in  Executive  Session: 

88-0233         CC         Settling  the  litigation  entitled  Adams  v.  City, 
Superior  Court  No.   795-604,   and  Guler  v.  City, 
Superior  Court  No.  870-913. 

VOTE:     Ayes  -  Flynn,  Toupin,  Lee,   Chiesa,  Rodis 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commi  ss  i  on . 

******** 

Resolution  No.   88-0232  —  Reaffirming  the  Municipal  Railway  policy 
of  non-acceptance  of  paper  currency  in  Muni  fareboxes  and  Metro 
Station  faregates;   and  authorizing  staff  to  develop  a  plan  for  use 
of  transit  tokens  and  other  alternatives  to  cash  fares. 

Mr.  Edward  Harrington,  Acting  Assistant  General  Manager,  Finance, 
stated  that  staff  is  looking  at  a  farebox  system  which  will  accept 
paper  money.     The  system  will  cost  approximately  $6  million.  Also, 
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staff   is   looking   at   the   use  of   tokens  which  would  allow  for 
continued  payment   in  coin  and  for   implementation  of  a  discount  for 
rides  between  the  single  ride  and  the  Fast  Pass. 

Commissioner  Toupin  expressed  the  opinion  that  the  public  should  be 
able  to  use  paper  currency  if  they  choose.     An  inexpensive  box  is 
all  that  is  needed.     Mr.  William  Stead,  General  Manager,  Municipal 
Railway,   replied  that  staff  would  analyze  the  cost  of  collecting 
paper  money  and  report  to  the  Commission. 

Mr.  Robert  Pender  suggested  that  the  public  be  allowed  to  comment  on 
these  proposals. 

On  motion  of  Commissioner  Toupin,   seconded  by  Commissioner  Lee, 
Resolution  No.   88-0232  was  unanimously  adopted. 

At  2:45  P.M.   the  meeting  was  recessed  to  an  executive  session  on  an 
attorney- client  matter . 

At  3:00  P.M.   the  meeting  was  reconvened. 


Special  Order  of  Business  -  3:00  P.M. 


Item  No.  13  —  To  consider  authorizing  the  Municipal  Railway  to 
reduce  service,  discontinue  and  change  routes  as  necessary. 

President  Flynn  announced  that  the  Commission  would  receive  public 
comments  today  and  would  take  the  matter  under  submission  for 
decision  at  a  special  meeting  Tuesday,  July  5,  1988,  at  3:00  P.M., 
in  Room  282,   City  Hall. 

Mr.  Stead  described  the  service  cuts  as  necessary  to  balance  the 
budget.     The  proposal  will  cut  one  of  every  25  service  hours,  one  of 
every  22  operators,  one  of  20  maintenance  persons,  one  of  every  12 
first  line  supervisors  and  one  of  every  10  managers. 

At  3:15  P.M.  the  meeting  was  recessed  for  the  purpose  of  relocating 
to  the  Chambers  of  the  Board  of  Supervisors  due  to  the  large  number 
of  people  in  attendance. 

At  3:35  P.M.   the  meeting  was  reconvened. 

Mr.  Peter  Straus,  Director  of  Planning,  Municipal  Railway,  used 
route  maps  to  describe  each  route  proposed  for  change. 

President  Flynn  opened  the  meeting  for  public  comments. 

The  following  persons  spoke  in  opposition  to  the  proposal: 

Mr.  Robert  Pender,  Vice  President  Park  Merced  Residents  Organization 


Mrs.  Alvirda  Boone 
Ms,  Marian  Swartzburg 
M.  Wanerman 
Ms.  Frances  Zander 
Ms.   Kinike  Bermudez 
Mr.  Walter  O'Donnell 
Mr.   Archie  Brown 
Mr.  Norman  Rolfe 
Damitz  Mehular 
Ms.   Elaine  McFate 
Ms.   Jackie  Sachs 
M  .  H  .  Stevens 
Mr.  Robert  Monaco 


435  -  27th  Avenue 

675  -  37th  Avenue 

751  -  36th  Avenue 

4210  Balboa  Street 

467  -  34th  Avenue 

1018  Mission  Street 

Communist  Party  of  San  Francisco 

San  Francisco  Tomorrow 

310  Arballo  Drive 

187  Melrose  Avenue 

1570  Sutter  Stret 

Mercy  Terrace 

419  Font  Boulevard 
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Mr.    Arnold  Martin 
Mr.   Bruce  Baginski 
Ms.   Jane  Cutter 
Mr.   Ted  Dawn 
Mrs,   Arthur  Konrad 
Mr .  Char les  Brown 
Ms.  A.  M.  Schreiber 
Mr.  Richard  Marshall 
Ms.   Isabel  Neves 
Ms.  Dorothy  McMillan 
Ms.  Marjorie  Pierson 
Ms .  Nancy  Katz 
Mr.  Michael  Rouz 
Ms.  Mary  Erckenbrack 
Ms.  Gail  Moeller 
Ms.  Joyce  Hall 
Ms.  Marian  Morrissey 
Mr.  Julius  Zamacoina 
Mr.  Richard  Becker 
Mr.  Philip  Hoffman 
Mr.  Ken  Farmer 
Ms.  Margaret  Olesen 
Mr.  David  Spero 
Ms.  Sue  Ellen  Scheppke 
Ms,   Gail  Induik 
Mr,  Robert  Schmid 
Mr.  Edward  Baker 
Ms.  Eleanor  Leffers 
Ms.  J.   Clydia  Wong 
Ms.  Bertha  Jenkinson 
Mr ,  Jerry  Grace 
Mr.  David  Pilpel 
Ms.   Johanna  Chandler 
Mr.  Herbert  Weiner 
Ms.   Gloria  La  Riva 

After  the  Commission  received 
had  not  signed  speakers  cards 
comment  period. 


775   Post  street 

600  -   24th  Avenue 

Committee  Against  Budget  Cuts 

1947  McAllister  Street 

2114  Wawona  Street 

625  Sawyer  Street 

329  -   6th  Avenue 

150  Franklin  Street 

Mission  Terrace  Improvement  Club 

1885  Pine  Street 

428B  Union  Street 

Telegraph  Hill  Dwellers 

State  Public  Utilities  Commission 

Telegraph  Hill  Dwellers 

2976  -  26th  Street 

Visitacion  Valley  Improvement  Assn. 
1477  Chestnut  street 
63  San  Juan  Avenue 
All  Peoples  Congress 
2560  Polk  street 

1340  Florida  Street 
North  Mission  Association 
2127  Fillmore  Street 
99  Coleridge  Street 
3080  Jackson  Street 
Sunset  West  Portal  Council 
2770  Lombard  Street 
Sunset  West  Portal  Council 
504  Valencia  Street 
Emeryville,  Ca . 
383  Crestlake  Drive 
2645  Van  Ness  Avenue 
1210  -  8th  Avenue 
Workers  World  Party 

further  comments  from  individuals  who 
the  President  closed  the  public 


Commissioner  Rodis  requested  the  following  information  before  the 
next  meeting:     1)   cost  savings  for  each  route;  2)  the  amount  of  the 
savings  from  the  ^2.50  cable  car  fare  not  offset  by  retaining 
current  discount   fares;   and  3)   the  amount  spent  on  graffiti  and  the 
effect  of  using  that  money  to  reduce  service  cats. 

President  Flynn  continued  this  matter  to  Tuesday,   July  5,   1988,  at 
3:00  P.M.,   in  Room  282  City  Hall. 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      6:20  P.M. 


ROMAINE   A.  BOLDRIDGE 
Secretary 
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PUBLrC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _  5:i]y~~Q22X 


WHEREAS.  Under  Water  Department  Contract  No.  WD-1985, 
rehabilitation  work  of  the  lighting  system  is  to  be  performed  at  the 
Crystal  Springs  Reservoir's  Outlet  Tower  and  Tunnel  No.  1  and  San  Andreas 
Reservoir's  Tunnel  No.  3  in  San  Mateo  County;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  that  this 
project  is  categorically  exempt  from  the  California  Environmental  Quality 
Act  under  Class  Kb),  as  set  forth  in  the  permanent  list  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission  on  August  28,  1980, 
and  April  16,  1981;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
authorize  bid  cal 1  for  Water  Department  Contract  No.  WD-1985,  Crystal 
Springs  and  San  Andreas  Reservoirs,  Tower  and  Tunnel  Lighting. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetin,  of  J"NE        2  8  TO  "  


PUBLIC  UTILITIES  COMMISSION 

CfTY  A.UO  COUNTV  OF  SAN  FRANCISCO 


RESOLUTrON  No. 


RESOLVED.  That  the  Publ ic  Uti lities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  class  Kb)  project  under  the  State  Guidelines  Implementing  the 
California  Environmental  Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call  as 
follows: 

Water  Department  Contract  No.  1994  -  8-Inch  Ductile  Iron  Main 
Installation  in  Bush  Street  between  Octavia  Street  and  Mason 
Street, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


JUNE      28  19flft 


Secretary,  Public  Utilities  Commission 


-ma 


PUBLIC  UTILITIES  COMMISSION 

cm-  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


88-0223 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-1003  the  repair 
of  the  roof  at  the  Presidio  Facility  at  949  Presidio  Avenue  is  to  be 
performed ;  and 

WHEREAS.   Funds  are  available  for   this  work  in  Fund  Group 
31-001-350439-681-01.   FMS  Account  No.    962259  now,    therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,   and  hereby 
authorizes  Bid  Call  as  follows: 

Municipal  Railway  Contract  NO.  MR-1003  Presidio  Facility  - 
Roof  Repair. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 
a^itsmee^n^of  >    ^1        28  1988  


i^re Mr  v'  J  'ii  bl  ic'T/Ti  lit  it's  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCIS<:0 


RESOLUTION  No.  _8St!l0i«*?^4 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-1993,  8-Inch  Ductile  Iron  Main  Installation  in 
Fulton  Street  between  Fi 11  more  Street  and  Frank 11 n  Street,  in  the  net 
amount  of  $242,251.00  to  Uniacke  Construction,  Inc.  and  Vickers  Concrete 
Sawing,  A  Joint  Venture,  5698  Diamond  Heights  Boulevard,  San  Francisco, 
Gal i fornia  941 31 ,  as  the  lowest  reponsi ve  bidder  and  rejects  all  other 
bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JUNE     28  1988 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 

0760F 


PUBLIC  UTILITIES  COMMISSION 

crry  and  cOuntv  of  san  framcisco 


RESOLUTION  No. 


WHEREAS,  The  work  specified  under  Municipal  Railway  Contract  No. 
MR-990  Cable  Car  System  -  Crowd  Control  at  Terminals  is  to  be  funded 
under  an  Urban  Mass  Transportation  Administration  Grant  under  Fund 
Group  31-720-601732-189-06.   FMS  Account  No.    920641;  and 

WHEREAS ,   A  bid  for  this  work  was  received  and  opened  publicly  on 
May  8 .    198  8 ;   now.    therefore,    be  it 

RESOLVED.   That  this  Commission  hereby  awards  Municipal  Railway 
Contract  No.  MR-990  Cable  Car  System  -  Crowd  Control  at  Terminals, 
in  the  amount  of  $62,369.00  to  Valentine  Corporation  111  Pelican 
Way.   San  Rafael.   CA  94901.    the  sole  bidder,   who  was  deemed  to  have 
submitted  a  responsible  and  qualified  bid;   and  be  it  further 

RESOLVED.   That  the  award  of  this  Contract  to  a  single  bidder  is 
subject  to  the  concurrence  of  the  Urban  Mass  Transportation 
Administration. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JUNE     28  1988  

at  Its  meeting  of  ^ — —  —  ^  


retafy.  Public  utiiilies  Coniniinstuf 


PUBLrC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  S^*^^^^^ 


WHEREAS,    The   San   Francisco   Redevelopment  Agency,  in 
accordance  with   the  Administrative  Code,   has   submitted  to 
this   Commission  plans   for   installing   33   new  h igh -p r e ssu r e 
sodium-vapor   streetlights   in   the   Rincon  Point   -   South  Beach 
Redevelopment   Project;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans,  recommends  approval;  now,  therefore, 
be  it 

RESOLVED,   That   the   Commission  hereby   approves  the 
San  Francisco   Redevelopment  Agency's   proposal    for  relighting 
the  Rincon  Point   -   South   Beach  Area,    as   depicted   on  their 
attached   drawing,   with   the   provision   that   construction  methods 
component   selection  and  other  details  meet  with   the  approval 
of    the  Bureau   of  Light,   Heat   and  Power. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    JUNE  28  1988  


'cfetary,  Public  utilities  Commissio. 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OP  SAN  PRANCFSCO 

RESOLUTION  No. 


WHEREAS,    The   San  Francisco  Redevelopment   Agency,  in 
accordance  with   the  Administrative  Code,   has   submitted  to 
this   Commission   plans   for   installing   13   h igh- p r e s su r e  sodium- 
vapor   streetlights   in   the   Hunters   Point  Area;  and 

WHEREAS ,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans,  recommends  approval;  now,  therefore, 
be  it 

RESOLVED,    That    this   Commission  hereby   approves  the 
San   Francisco   Redevelopment   Agency's   proposal    for  lighting 
the   Morgan   Heights    Condominium   Development    in    the  Hunters 
Point   Area,    as    depicted    on    their   Drawing,    with    the  provision 
that    construction   methods,    component    selection   and  other 
details   meet   with    the   approval    of    the   Bureau    of   Light,  Heat 
and  Power. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,  JUNE     28  1988 

at  Its  meeting  of  wwi.i- 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS.   The  PUC  currently  owns  two  seven  year  old  band 
printers  which  need  to  be  replaced;  and 

WHEREAS    A  laser  printer  will  provide  the  PUC  with  the 
ability  to  perform  highspeed  printing  for  such  things  as  timesheets. 
financial  reports  and  water  bills;  and 

WHEREAS.  A  laser  printer  will  optically  encode  water  bills 
with  a  gr"  degree  of  accuracy  than  band  printers;  and 

WHEREAS     surplus  funds  are  available  within  the  PUC-Finance 
Bureau  19™  Operating  Budget  and  a  Water  Department  Capital 
Project;   now  therefore  be  it 

RFSOLVED    That  the  Public  Utilities  Commission  hereby 
approves  tfe^hase'of  one  new  band  printer  and  one  reconditioned 
laser  printer:   and  be  it  further 

RESOLVED.  That  this  Commission  hereby  reguests  the 
Controller  to  approve  the  transfer  of  funds 

40-02-00-09-OS1-S61233-10SO  -  Data/Word  P-cessing 
Professional  Services  »  9/.uuu 

47-00-00-32-000-387225-2030  - 

728-01  -  Replace  Vault  Covers  SB.ouu 

TO-  47-00-00-32-001-387225-2200-124-01 

Redesign  Billing  System  $155. 000 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  n.eetin,  of  JUNE  , /I  2  8  1988 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  8S  Qx^^t^O 


WHEREAS,   To  accommodate  the  realignment  of 
Collins  Street,   the  City  of  Colma  has  offered  to 
exchange  certain  portions  of  their  street  right-of-way 
for  portions  of  Parcels  16  and  17  of  City's  San  Mateo 
County  Lands,   according  to  Water  Department  records 
and  as  shown  on  Drawing  No.   B-4458;  and 

WHEREAS,   The  Water  Department  has  reviewed 
the  Town  of  Colma' s  request  for  exchange  of  lands  and 
has  determined  the  City's  interest  will  not  be  adversely 
affected  and  is  agreeable  to  the  exchange  subject  to 
reservat ions  and  condit ions  covering  City's  use  for 
pipeline  purpose;   now,   therefore,   be  it 

RESOLVED,  That  the  Commission  authorizes  the 
Director  of  Property  to  proceed  with  the  necessary 
legislation  for  the  enactment  by  the  Board  of  Super- 
visors to  grant  the  exchange  of  lands. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  *J^^E^  28  1988 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  ANO  COUNTIf  OF  SAN  FRANCISCO 

RESOLUTION  No. 

QR— 0230 


RESOLVED,   That  this  Commission  hereby  designates  Tuesday, 
July  26,   1988  at  2:00  p.m.   in  Room  282,  City  Hall,  San 
Francisco  as  the  date,   time  and  place  for  a  public  hearing  by 
the  Public  Utilities  Commission  for  considering  the  addition  of 
a  sunset  clause  to  the  rate  increases  adopted  on  May  24,  1988 
for  water  service  and  water  supplied  by  the  San  Francisco  Water 
Department;  and  be  it  further 

RESOLVED,  That  the  proposed  addition  and  staff  report  of 
the  sunset  clause  be  made  available  for  public  inspection  and 
review  beginning  Monday,  July  18,   1988  in  Room  287,  City  Hall, 
San  Francisco. 


0334L-7 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


IN£  ?.H  ]m  -  

^  secretary,  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUffTV  OF  SAN  FFIANCISCO 

RESOLUTION  No.  ^^-Q'^^^ 


WHEREAS,   Public  Utilities  Commission  staff  have 
been  working  with  the  California  Urban  Water  Agencies  to 
draft  a  paper  describing  each  agency ' s  response  to  the 
current  drought;  and 

WHEREAS,   The  current  drought  is  a  state-wide 
concern;  now,  therefore,  be  it 

RESOLVED,   That  the  San  Francisco  Public  Utilities 
Commission  participate  in  the  publication  of  this  paper  as 
one  of  California's  urban  water  users. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  JUNE     28  1988 

at  Its  meeting  of  


'^^ecretarv,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cn>  ANO  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  — C}/U«3a^ 


WHEREAS,  public  transit  industry  experience  has  shown  that  public  demand 
to  use  oaper  currency  in  fareboxes  increases  greatly  when  cash  fares  meet  or 
exceed  852*  (which  requires  a  minimum  of  four  coins);  and 

WHERE^S,  It  is  proposed  that  Muni*s  adult  cash  fare  (currently  75c!f)  be 
increased  to  852?  effective  August  1,  1988;  and 

WHEREAS,  It  is  estimated  that  procurement  of  a  new  farebox  system  that 
can  accept  paper  and  currency  would  cost  approximately  ^6  million  and  require 
two  to  three  years  to  complete;  and 

WHEREAS,  PUC  and  Muni  staff  have  reviewed  the  advantages  and 
disadvantages  of  initiating  farebox  procurement  at  this  time;  and 

WHEREAS,  Disadvantages  in  cost  and  operational  disruption  appear  to 
outweigh  the  advantages  of  accepting  paper  currency  in  fareboxes  with  an  85gf 
adult  cash  fare;  and 

WHERE^S,  Mternatives,  such  as  expanded  use  of  transit  tokens  or  other 
fare  media,  could  partially  accommodate  increased  demand  to  use  paper 
currency  in  fareboxes;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  reaffirms  the  Municipal  Railway  policy  of 
non-acceptance  of  paper  currency  in  Muni  fareboxes  and  Metro  Station 
faregates;  and,  be  it 

RESOLVED,  That  PUC  and  Muni  staff  are  hereby  directed  to  develop  a  plan 
for  the  circulation  of  transit  tokens  or  other  fare  media  for  presentation  to 
the  Public  Utilities  Commission  no  later  than  January,  1989,  and,  be  it 

FURTHER  RESOLVED,  That  PUC/Muni  continue  to  study  new  farebox  options  for 
Muni  and  participate  in  national  and  industrywide  efforts  to  improve  farebox 
technology;  and  report  on  the  results  of  such  study  on  a  periodic  basis. 


S122G3 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JUNE  2Rl9m 


ecretary.  Public  Utilities  Com missio 


PUBLIC  UTILITIES  COMMISSION 

Cmr  ANO  COUNTY  OF  SAN  FFtANCI&CO 


RESOLUTION  No.     8  8  -  0  2  33 


6-28-88 


RESOLVED,       That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts; 
thereof  and  the  City  Attorney,   this  commission  approved  and  hereby 
requests  the  Controller  to  allot  funds  and  to  draw  warrants  against 
such  funds  as  are  or  will  be  available  in  payment  of  claims  against 
the  Municipal  Railway. 


Claimant 


Acdt . No. 
^  Prayer 


Accident  PI/ 
Type        Date        PD  Settlement 


Non-litigated  Settlements 


None 


Litigated  Settlements 


John  Quincy  Adams,   JR.      81-B-1744-1         4-4       4-5-82         A  481,379.00 

$1,050,000.00 


Ann  Guler, 
Abdurrahman  Guler 
and  Marie  Guler 


86-B-00  22  2-7       7-4-86         A         225, 000. 00 

$500,000.00 


Judgment  s 
None 


$706, 379. 00 


Total  Settlements: 


(2) 


Index     560946     Sub-ob ject 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JUNE      2H  iqss 


Secretary,  Public  Utilities  Commission 


6-28-88 


SAfM    F'RAfMCISCO    WATER    D  ER  A  RTrvi  E  N  X 


MEMORANDUM 

DATE:  July  28,  1988 

TO:  General  Manager,  Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 

SUBJECT:     Monthly  Report  of  June  Activities 

OPERATIONS 


Storage .     The  month-end  status  of   local  storage  reservoirs  is  shown 
on  the  accompanying  figure  1.     The  storage  levels  in  the  Peninsula 
Division  reservoirs  at  the  end  of  June  amounted  to  19.9  billion 
gallons  or  67%  of  capacity.     This  is  slightly  less  than  the  20. 3 
billion  gallons  or  68%  of  capacity  in  storage  at  the  end  of  May. 
For  the  Suburban  system  as  a  whole,   storage  amounted  to  42.5  billion 
gallons  and  55%  of  capacity  compared  to  43.7  billion  gallons  and  56% 
of  capacity  at  the  end  of   last  month. 

Production.     Water  supplied  by  Hetch  Hetchy  and  the  production  of 
local  water  treatment  plants  are  shown  on  the  accompanying  figure  2. 


Consumption.  Gross  water  deliveries  to  San  Francisco  customers  and 
the  suburban  area  are  displayed  on  the  accompanying  figure  3 . 


Wa ter  Supply 


1.  Hetch  Hetchy  water   import:      An  average  of   254.8  million 
gallons  per  day   (MGD)    for   the  month  of  June. 

2.  Sunol  Valley  Filtration  Plant  treated  23.8  MGD. 
San  Andreas  Filtration  Plant  treated  30.3  MGD. 

3.  Consumption  (MGD  average): 

June  1988  -  280.0)  21.5  percent  less 

June  1987  -  356.7) 

June  1988  -  280.0)  21.1  percent  less 

June  1977  -  355.1) 

12  months  preceding 

July  1,    1988     -     278.0)  3.2  percent  less 

July  1,    1987     -  287.2) 

4.  Storage  (million  gallons)  as  of  July  1: 


1987 


1988 


Increase 
-  Decrease 


%  Full 
Capacity 


Alameda  Div.    (Capacity  48.014) 


21, 737 


22,576 


839 


47 


Peninsula  Div.    (Capacity  29.783) 


13,656 


19  ,  947 


6,291 


67 


Total   (Maximum  Capacity  77.797> 


35,393 


42, 523 


7,  130 


55 


-2- 


CONTINUING  PROGRAMS 


Net  Paving  Sales 


June 
1988 


Fiscal  Year 
 To  Datg  


Actua 1 


$4  ,469,  148 


$53,768,772 


Estimated 


5,647,950 


55,500,000 


Increase/ (Decrease) 


(1, 178,802) 


(1,731,228) 


Increase/Decrease  (%) 


(20.9) 


(3.1) 


*  Preliminary  figures  used. 

Leases  and  Permits.     By  the  terms  of  their  leases,   royalties  or 
percentage  of  revenue  received  for  the  month  of  June  are  as 
f ol lows : 


Vehicular  Accidents.  During  the  month  of  June  there  were  10 
accidents,   5  of  which  were  possibly  avoidable. 


Industrial  Accidents.  There  were  10  lost-time  injuries  in  June. 
There  is  a  total  of  55  for  the  calendar  year. 


Flushing .  The  flushing  program  has  been  suspended  for  the 
duration  of  the  drought. 


Santa  Clara  Sand  and  Gravel 
Sunol  Golf  Course 
Crystal  Springs  Golf  Course 
Mission  Valley  Rock 


$41,153.91 
23,370.49 
20, 955 .44 
51,560.15 


0005D 


-3- 


{lOHIilLY  SIAIUS  ULPOUr 


CONTPACT  P.-^EPARATION 


JUNE,  1988  

No,  Yr. 

PKEPAKtU  BY:     T.  DICKERMAN 


m 

PROJECT 

EST. 

EST. 

I'EPCEfir 
COMPLETE 

Scliedul  Gtl 
completion  of 

REMARKS 

nun. 

COST 

This 
Hotith 

loLol 

Plans  &  Specs. 

m 

8-Inch  Main  in  O'Farrell  Street, 
urkm  Street  to  Grant  Avenue 

3,850 

1,155,000 

5 

100 

June,  1988 

Main  Replacement 

8-Inch  Main  In  Taylor  Street,  Golden. 
Gate  to  Sutter  and  Pine  to  Wa<!hi  nprnn 

3 , 700 

1  110  oon 

3 

98 

Tiilv  1QR8 
( Revised) 

Main  Rep 1 ac emen t 

:013 
i 

12-Inch  Main  in  Mission  Street. 
Cotter  to  Onondaga 

2,500 

300.000 

15 

80 

July,  1988 
(Revised) 

Feeder  Main 

01? 

8-Inch  Main  in  Hamilton,  Dwight, 
Brussels  and  Ordway  Streets 

2,400 

280,000 

30 

90 

July,  1988 
C  Revised ) 

Main  Replacement 

m 

8-Inch  Main  in  Polk  Street.  Ellis 
^^reet  to  Cla^y  Street 

4,700 

998,000 

10 

25 

September,  1988 
C  Revised) 

Main  Replacement 

1019 

8-Inch  Main  in  Broadway  Street, 
e^na  Street  to  Van  Ness  Avenue 

1,850 

350,000 

23 

30 

September,  1988 
(Revised) 

Main  Replacement 

1020 

8-Inch  Main  in  Francisco,  Leavenworth, 
^  ^"t,  Lombard,  Greenwich  Streets 

3,000 

510,000 

5 

20 

September,  1988 

Main  Replacement 

1023 

^a'.^l^^  "^in  in  Fillmore  Street, 
^ight  Street  to  Ellis  Street 

3,800 

608,000 

25 

40 

September,  1988 

Feeder  Main 

Figure  1 
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Water 


MEMORANDUM 


DATE:  June  29,  1988 

TO:  General  Manager,  Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 

SUBJECT:  Monthly  Report  of  May  Activities 


OPERATIONS 


Storage .     The  month-end  status  of  local  storage  reservoirs  is  shown 
on  the  accompanying  figure  1.     The  storage  levels  in  the  Peninsula 
Division  reservoirs  at  the  end  of  May  amounted  to  20.3  billion 
gallons  or  68%  of  capacity.     This  is  slightly  more  than  the  19.9 
billion  gallons  or  67%  of  capacity  in  storage  at  the  end  of  April. 
For  the  Suburban  system  as  a  whole,   storage  amounted  to  43.7  billion 
gallons  and  56%  of  capacity  compared  to  42.9  billion  gallons  and  55% 
of  capacity  at  the  end  of   last  month. 

Production.     Water  supplied  by  Hetch  Hetchy  and  the  production  of 
local  water  treatment  plants  are  shown  on  the  accompanying  figure  2. 


Consumption .  Gross  water  deliveries  to  San  Francisco  customers  and 
the  suburban  area  are  displayed  on  the  accompanying  figure  3. 


Water  Supply 


1.  Hetch  Hetchy  water   import:     An  average  o£   296.6  million 
gallons  per  day  (MGD)   for  the  month  of  May. 

2.  Sunol  Valley  Filtration  Plant  treated  0,0  MGD. 
San  Andreas  Filtration  Plant  treated  32.3  MGD. 

3.  Consumption  (MGD  average): 

May  1988  -  268.1)  20.4  percent  less 

May  1987  -  336.9) 

May  1988  -  268.1)  19.6  percent  less 

May  1977  -  333 .6) 

12  months  preceding 

June  1,    1988     -     284.2)  1.0  percent  less 

June  1,    1987     -  287.0) 

4.  Storage  (million  gallons)   as  of  June  1: 

iQo-7  Increase  %  Full 

-  Decrease  Capacity 

Alameda  Div.    (Capacity  48.014) 

22/744  23,389  645  49 

Peninsula  Div.    (Capacity  29.783) 

14,798  20.282  5,484  68 

Total  (Maximum  Capacity  77.797) 

37,542  43,671  6,129  56 
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CONTINUINO  PROGRAMS 


Net  Paving  SalR?; 


May 
198B 


Fiscal  Year 
To  DatR 


Actual 


$4,030,130 


$49,299,624 


Es t  ima ted 


4,716,477 


49,852,050 


Increase/ (Decrease) 


(686,347) 


(552, 426) 


Increase/Decrease  (%) 


(14.6) 


(1.1) 


Santa  Clara  Sand  and  Gravel 
Sunol  Golf  Course 
Crystal  Springs  Golf  Course 
Mission  Valley  Rock 


$29,083  .27 
24 ,491 . 56 
17,446.83 
46,  008  .90 


Vehicular  Accidents.  During  the  month  of  May  there 
accidents,   2  of  which  were  possibly  avoidable. 


Industrial  Accidents.  There  were  12  lost-time  injuries  i 
There  is  a  total  of  45  for  the  calendar  year. 


Flushing .  The  flushing  program  has  been  suspended  for  the 
duration  of  the  drought. 


0005D 
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FIGURE  1 


LOCAL  VVATER  STORAGE 
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COniHACT  I'lll^l'ARATlOri 
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-MAX, 


1  QftR 


Yr. 


L 


PUEI'AREU  DY:     T.  DICKERMAN 


013 


2017 


2018 


2019 


PROJECT 

i:sT. 

LGHI. 

1:5  r. 

COST 

I'CRC 

 ^CUHl' 

Ihis 

'»lnni  h 

- 1^  1 1  C  1 1 

r.[ii 

LCIE 

Schtnhil  Qil 
coiiipl  e t  i  un  oT 
Plans  ?i  Specs. 

REMARKS 

8-Inch  Main  in  Bush  Street,  Presidio 
Avenue  to  Octavia 

5.700 

1,030,00C 

8 

100 

May  1988 
( Revised) 

Main  Replacement 

8-Inch  Main  in  O'Farrell  Street, 
Urkin  Street  to  Grant  Avenue 

3,850 

l,155,O0C 

5 

95 

April,   1988  . 

Main  Replacement 

8-Inch  Main  in  Taylor  Street,  Golden 
Gate  to  Sutter  And  Pine  to 

— "oau 1 npr  np 

3,700 

1 ,110,000 

5 

95 

June,  1988 
C  Revised) 

Main  Replacement 

12-Inch  Main  in  Mission  Street, 
Cotter  to  Onondaga 

2,500  1 

300,000 

20 

65 

June,  1988 

Feeder  Main 

Cement  Mortar  Line  5A-Inch  Main  in 
JuniDero  Serr'a  Blvd.   from  HoUoway 

4,600 

450,000 

May,   1988  7 
• 

Cement  Mortar  Line 

8-Inch  Main  in  Hamilton,  Dwight, 
Brussels  and  Ordway  Streets 

2,400 

280,000 

30 

60 

June,  1988 

Main  Replacement 

^"Inch  Main  in  Polk  Street,  Ellis 
^^'^'■eet  to  Clay  Street 

4,700 

998,000 

5 

15 

August,  1988 

Main  Replacement 

8-Inch  Main  in  Broadway  Street, 
sguna  Street  to  Van  Ness  Avenue 

jl.850 

350,000 



2 

7 

August,  1988 

Main  Replacement 

■     TOiniLY  '.ilAIUS  ULPOKI 
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COflTimCT  I'UI-PAliATlOri 

MAY,  1988  

Ho,  Yr. 


I'l^tPAlO  BY:         T.  DTCKKRMAN 


mi 
m 

PROJECT 

CST. 
LGIII. 

i:Gr. 

COST- 

PGRC 
COMP 

IlllS 

l;lonlli 

luUl' 

Scliediil  oti 
coiiiplelion  of 
Plans  ?i  Specs. 

REMARKS 

8-Inch  Main  in  Francisco,  Leavenworch, 
-^^^^i^^"'",  ^onihflrri,  "^rf^wich  Streets 

3,000 
3,800 

510,000 
608,000 

5 

15 

September,  1988 

Main  Replacement 

12-Inch  Main  in  Fillmore  Street, 
Haight  Street  to  Ellis  Street 

15 

15 

September,  1988 

Feeder  Main 





• 

corniiAcr  PREPAnATiofi 

May,  1988  (Revised) 


PUEPAIIEU  OY:  Dickerman 


I — 

k 

ho; 

PROJECT 

EST. 
LGIII. 

Esr. 

COST 

PERt 

coin 

Ihis 
hioiiLh 

:f:fir 
\ErE 

lulal" 

Scheduled 
coinpletion  of 
P  1  ans  &  Specs . 

REMARKS 

110-1996 

8-Inch  Main  in  Bush  Street,  Presidio 
Avenue  to  Octavia 

5,700 

1  .030,000 

3 

95 

July,  1988 
(Revised) 

Main  Replacement 

KO-2006 

8-Inch  Main  in  0' Parrel  1  Street, 
Larkin  Street  to  Grant  Avenue 

3,850 

1  .155,000 

5 

95 

June,  1988 
(Revised) 

Main  Replacement 

t20l3 

8-Inch  Main  in  Taylor  Street.  Golden 
Gate  to  Sutter  and  Pine  to 
Washington 

3,700 

i.no.ooo 

5 

95 

June,  1988 
(Revised) 

Main  Replacement 

IMnch  Main  in  Mission  Street, 
l-otter  to  Onondaga 

2,500 

300,000 

20 

65 

June,  1938 

Feeder  Main 

|W)-2017 

8-Inch  Main  in  Hamilton,  Dwight, 
'^"ussels  and  ^rdway  Streets 

2,400 

i 

280,000 

30 

60 

June.  1988 

Main  Replacement 

8^Inch  Main  in  Polk  Street,  Ellis 
Street  to  Clay  Street 

4.700 

1 

998,000 

5 

15 

August.  1988 

Main  Replacement 

"0-2019 
|P-202O 

S-Inch  Main  in  Broadway  Street, 
Laguna  Street  to  Van  Ness  Avenue 

1 ,850 

350,000 

2 

7 

August,  1988 

Main  Replacement 

8-Inch  Main  in  Francisco, Leavenworth, 
^nestnut,  Lombard,  Greenwich  Streets 

3,000 

510,000 

5 

15 

September,  1988 

Main  Replacement 
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■COMTnACT  PRri'AI'.ATIOM 

May,  1988  (Revised) 


No,  Yr. 

I'UEPAUEU  BY:  T.  Dickerman 


HD 

HTflACT 
NO." 

PROJECT 

L'ST. 
LGIII. 

i;5r. 

COS  !  ' 

PERC 
COM! 
lliis 
lilonLh 

Elll 
LEIE 
lolal" 

ScIkhUiI  ctl 
coiii|)l  e t  iun  of 
Plans  &  Specs. 

REMARKS 

•2023 

12-Inch  Main  in  Fillmore  Street, 
Haight  Street  to  Ellis  Street 

3,800 

608,000 

15 

15 

September,  T988 

Feeder  Main 

■ 

—  
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LEASES  AND 

REVOCABLE  PERMITS  EXECUTED  OR  TERMINATED  FOR  QUARTER  ENDING  June  30  1988 
AGRICULTURE  &  LAND  DIVISION  -  ENGINEERING  DIVISION 
SAN  FRANCISCO  WATER  DEPARTMENT 

PERMIT/ 
LEASE 
NO. 

PERMITTEE/LESSEE 

PURPOSE 

CONSIDERATION 
PER  YEAR 

COMMENCEMENT 

TERMIMTIOS 

L-3478 

Boyd  Olney,  Jr. 

dba:  Four  Bar  Cattle  Co. 

Alameda  County 

Grazing 

$  9, 690.00 

DATE 
11/1/82 

DATE 

10/31/86 
(Retro) 

P-3576 

City  of  Pleasanton 

Alameda  County 

Parking  in 

connection  with  1987 
Alameda  County  Fair 

25%  of  gross 
income  less 
$500  deposit 

6/23/87 

7/18/87 
(Retro) 

P-3418 

-A 

Stan  the  Roof  Man,  Inc. 

San  Mateo  County 

Equipment,   parking  & 
storage. 

$  7,200 . 00 

1/1/84 

12/31/i' 
(Retro, 

P-3580 

Ron  Price 

San  Mateo  County 

Automobile  Storage 

$  6,000.00 

9/1/86 

3/31/88 
(Retro) 

P-3509 
P-3172 

Carini's,  Inc. 
Matadero  Creek 

San  Mateo  County 
Santa  Clara  County 

Automobile 
Storage 

Parking  & 
Landscaping 

$  4,082.40 

*  J.,UZU.UU 

7/1/83 

3/1/  /O 

3/31/88 
(Retro^ 

4/22/88 

P-3133- 

-A 

University  Club  of 
Palo  Alto 

Santa  Clara  County 

Tennis  Courts  and 
Landscaping 

$  525.00 

11/1/78 

4/22/88 

P-2414 

Wat kins -Johnson 

Santa  Clara  County 

Parking  and 

L  a  n     c;  (-•  a  T-»  i  r\  f-i 

$ 

9/29/64 

4/22/88 

P-3021- 

A 

El  Dorado  Mobile  Park 

Ratios     r^la'ria  f^m.w^i  

i-jaiii,a  v-idtd  county 

Light  Trailer 
Storage  and  Access 

$  2,  544 . 00 

5/1/85 

4/30/86 

PERMIT/ 
LEASE 
NO. 

PERMITTEE/LESSEE 

LOCATION 

PURPOSE 

CONSIDERATION 
PER  YEAR 

COMMENCEMENT 
DATE 

TERMI  NATION 
DATE 



Foothill  Tennis 
and  Swim  Club 

Santa  Clara  County 

Parking  and 
Access  Roadway 

$   

7/9/56 

5/27/88 

P-3086 

Page  Mill  Hill 

Santa  Clara  County 

Parking  and 
Landscaping 

$  750.00 

8/1/73 

5/27/88 

P-3603 

Stan  the  Roof 
Man,  Inc. 

San  Mateo  County 

Storage ,  employee 
and  equipment  parking 

$  15,600.00 

1/1/88 
(Retro) 

L-3609 

Oaktree  Commons 
Owners'  Assn. 

Santa  Clara  County 

Landscaping 
and  parking 

$  10,200.00 

2/1/88 
(Retro) 

P-2619-C 

Thomas  R.  Bragg 

San  Mateo  County 

Pasturing  and  Stabling 
of  horses 

$  705,00 

3/1/88 
(Retro) 

P-3500-A 

Treasure  Island  Trailer 
Court  &  Motel,  Inc. 

San  Mateo  County 

Parking  Mobile  Homes 
and  for  Roadway 

$  2,160.00 

3/1/88 
(Retro) 

EP-88-5 

Japra,  Romesh 

Alameda  County 

Access  for  period  of  60 
days  for  construction 
of  Tennis  Courts 

$  500.00 
(Permit  Fee) 

3/28/88 

EP-88-6 

Alameda  County  Water 
District 

Alameda  County 

To  install  a  12" 
diameter  water  line 
&  construction  of  a 
concrete  valve  vault 

$  1,000.00 
(Inspection 
Fee) 

3/29/88 

PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


PURPOSE 


CONSIDERATION  COMMENCEMENT  TERMINATI6|| 
 PER  YEAR  DATE  DATE 


P-3602         Pedro  Baez 


P-3601        Carini's,  Inc. 


San  Mateo  County- 


San  Mateo  County 


Parking  and 
driveway 


Automobile  Storage 


$         780.00  4/1/88 


$     3,600.00  4/1/88 


P-3608         Daly  City,  City  of 


San  Francisco  County  Contractor's  temporary  $ 
^^"^2  storage  area  (2  months) 

($400/Mo.  after  5/88) 


600.00 


4/1/88 


L-3343         J.  Cyril  Johnson 
Investment  Corp. 


P-2884-B     Millbrae  Lumber  Co, 


P-3551        Mucci  Buick,  Inc. 


P-3610        Visitacion  Valley 
Community  Center 


EP-88-7       Pacific  Bell 


Santa  Clara  County 

San  Mateo  County 

San  Mateo  County 
San  Francisco 

Santa  Clara  County 


Parking,  driveway  & 
Landscaping 


Light  storage 
of  lumber 


Vehicle  storage 


Senior  Citizens 
Recreation  Area 


To  install  2-1  1/2' 
diameter  underground 
CATV  Cables. 


13,710.48  4/1/8J 


$     4,176.00  4/l/8f 


2,004.00  4/1/88 


4/2/88 


$  500.00  4/5/8f 
(Permit  Fee) 
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PERMIT/ 
LEASE 

NO.  PERMITTEE/LESSEE  LOCATION 


P-3531        Almanor ,  Ltd. 

(Denholm,   Harris  &  Co.) 


Santa  Clara  County 


EP-88-8       Pacific  Bell 


Santa  Clara  County 


EP-88-9       City  of  Milpitas 


Santa  Clara  County 


EP-88-10     City  of  Milpitas 


Santa  Clara  County 


EP-88-11     City  of  Mountain  View  Santa  Clara  County 


EP-88-12     City  of  Fremont 


Alameda  County 


P-3438-A    Daba  &  Wagstaffe 


San  Mateo  County 


PURPOSE 


CONSIDERATION  COMMENCEMENT 
PER  YEAR  DATE 


TERMINATI08 
DATE 


Parking  and 
Landscaping 


To  install  2-1  1/2 
di ameter  underground 
CATV  Cables. 


To  install  18"  diameter 
underground  ductile 
iron  water  main. 


To  install  12"  diameter 
underground  ductile 
iron  water  main. 


Access  S(  street 
improvement . 


Constructing  a  30" 
diameter  RCP  storm 
drain. 


Driveway,  including 
paving  and  fencing. 


$  3,512.64  4/16/88 


$  500.00  4/21/88 
(Permit  Fee) 


$       500.00  4/21/88 
(Inspection 
Fee) 


$       500.00  4/27/88 
(Inspection 
Fee) 

$       750.00  4/27/88 
Installation  of 
new  monument. 

$       500.00  4/28/88 
(Inspection 
Fee) 


$       816.00  5/1/88 
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PERMIT/ 
LEASE 

NO.  PERMITTEE/LESSEE  LOCATION 


P-3119-B  Highlands  Swim  Club  Alameda  County 

P-3597-A  K  &  H  Seafood  Company  San  Francisco  Lands 

P-3213-A  W.  F.  McClenahan  San  Mateo  County 

P-3607  Performance  Semiconductor  Santa  Clara  County 

P-3511-A  Quantic  Industries  Santa  Clara  County 

L-3468  Quantic  Industries  Santa  Clara  County 


EP-88-13     Royal  Pools  of  Santa  Clara     Santa  Clara  County 
County,   Inc . 


EP-88-14     Admiral  Pools  &  Spas 


San  Mateo  County 


PURPOSE 


CONSIDERATION       COMMENCEMENT  TERMINATIOH 
PER  YEAR  DATE  DAjr 


Parking  and  land- 
scaping. 


$     1,212.00  5/l/8f 


Open  air  sales  lot, 
including  parking. 


$  30,000.00  5/1/88 


Grazing  horses 


Parking 


Storage  of  files  and 
Supplies 


$  1,332.00 
$  7,200.00 
$  5,674.80 


5/1/88 


5/1/88 


5/1/88 


Develop  &  assemble 
devices  for  aerospace/ 
military  use. 

Temporary  access. 


$  10,168.00  5/1/88 


$  500.00 
(Permit  fee 
&  Inspection 
fee) 


5/2/88 


Temporary  access. 


$  500.00 
(Permit  fee 
St  Inspection 
fee) 


5/11/88 
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rtKrll  i  / 

LEASE 
NO. 

PERMITTEE/LESSEE 

LOCATION 

PURPOSE 

CONSIDERATION 
PER  YEAR 

COMMENCEMENT 
DATE 

TERMINATION 

DATF 

EP-88-15 

PG&E 

Alameda  County 

Installing  a  24" 

di ameter  underground 

steel  gas  main. 

$  500.00, 
(Permit  Fee) 

5/20/88 

P-3592 

Earl  Wilms 

dba :     El  Rancho  Inn 

San  Mateo  County 

Auto,   parking  in 
conjunction  w/  adjacent 
Motel  owned  by 
Permittee . 

$  4,362.54 

6/1/88 

EP-88-16 

Oaktree  Commons  Owners' 
Association 

Santa  Clara  County 

Installing  8"  diameter 
D.I. P.  encased  within 
a  14"  diameter  steel 
conduit  &  grading  work 

$  250.00 
(Permit  Fee) 

6/15/88 

P-3353 

Pleasanton  City- 
Employees  Association 

Alameda  County 

Parking  lot  in 
connection  with 
1988  Alameda  County 
Fair 

25%  of  gross 
income,  less 
$500  deposit 
(1987  gross 

6/20/88 

income  was: 
$  4,251.72) 
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G-435-88 


PERMITTEE/LESSEE 

Steven  M.  & 
Socorro  C.  Budnik 


LOCATION 
Alameda  County 


G-428-88         Ron  &  Dianne  Puccinelli         San  Mateo  County 


G-442-88         Ardette  Esselstrom 


G-440-88        Mrs.   Brenda  Lowndes 


G-431-88         Ms.   Pat  Cote 


G-430-88        Anna  M.  Saling 


G-444-88         Billy  R.  Rivera 


G-445-88        Donald  F.  Blood 


G-443-88         Richard  L.  Smith 

(Formerly  G-240-81) 


San  Mateo  County 

San  Mateo  County 

Alameda  County 

San  Mateo  County 

Alameda  County 

Alameda  County 
.   Alameda  County 


PURPOSE 


CONSIDERATION      COMMENCEMENT  TEMIMJ 
PER  YEAR  DATE  mt 


Domestic  Garden  Permit 


$5.00  April  1,  1988  NEW 

(Exp:  3-31-90) 


$5.00  April  1,  1988  W'i 

(Exp:  3-31-90) 


$  5.00  April  15,  1988 

(Exp:  4-14-90) 


$  5.00  April  15,  1988 

(Exp:  4-14-90) 


$5.00  May  1,  1988 

(Exp:  4-30-90) 


$5.00  May  1,  1988 

(Exp:  4-30-90) 


$  5.00  May  15.  1988 

(Exp:  5-14-90) 

$  5.00  June  1,  1988 

(Exp:  5-31-90) 

$5.00  Sept.   15,  1987  RENE^'^^ 

Retro. 
(Exp:  9-14-89) 


-7- 


PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


G-434-88         B.   J.  Bunting 

(Formerly  G-245-81) 


G-331-86         William  Bilobran 

G-374-86         Gregory  R.  Born 

G-437-88         Irma  Jean  Burch 

(Formerly  G-267-82) 

G-436-88         Richard  Fay 

(Formerly  G-268-82) 

G-372-86         Mr.   E.   J.  Clark 

G-433-88         Brent  W.  Miller 

(Formerly  G-273-82) 

G-246-81         Lyle  L.  Lopus 


Alameda  County 


Alameda  County 


Alameda  County 


Alameda  County 


Alameda  County 


San  Mateo  County 


San  Mateo  County 


Alameda  County 


PURPOSE 


CONSIDERATION 
PER  YEAR 


COMMENCEMENT  TEf:''MTi| 
DATE  " 


Domestic  Garden  Permit 


$5.00  March  1,  1988  RE.\£.;i 

Retro . 
(Exp:  2-28-90) 


$5.00  April  1,  1988  RENEWAL 

(Exp:  3-31-90) 


$5.00  April  1,  1988 

(Exp:  3-31-90) 


$  5.00  April  1,  1988  RENBff^ 

(Exp:  3-31-90) 

$  5.00  April  1,  1988  RENB'^^ 

(Exp:  3-31-90) 

$5.00  May  1,   1988  ^^^^^H 

(Exp:  4-30-90) 

$5.00  May  1.   1988  R^NE^'^^ 

(Exp:  4-30-90) 


4-14-8 
CANCELS 
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LEASES  OR  PERMITS  DELINQUENT  IN  PAYMENT  FOR  QUARTER  ENDING  JUNE  30,  1988 

AGRICULTURE  &  LAND  DIVISION 
SAN  FRANCISCO  WATER  DEPARTMENT 


LEASE/ 
PERMIT 
NO. 


LESSEE/PERMITTEE 


RENTAL 

AGREEMENT 


DELINQUENT 
PERIOD 


TOTAL 
RENT  DUE 


TAXES  AND 
ASSESSMENTS 


TOTAL  DUE 


PRESENT  STATUS 
OF  COLLECTION  EFFORH 


P-3602         Baez,  Pedro 


P-3221-D    Benassini,  Robert 


P-3509 


Car ini ' s 


$  65.00 
Monthly 


$  60.00 
Monthly 


$300.00 
Monthly 


April,  May 
&  June  88 


Unpaid 
balance 
June  88 


May  & 
June  88 


$  130.00 


$  1,033.92 


$  300.00 


$  195.00 


$  1,093.92 


$  600.00 


Making  direct  contai 
requesting  payment 


Referred  to  City 
Attorney.    Water  De 
ment  continues  to  s 
monthly  invoices. 


Making  direct  coM 
requesting  pai^^nt. 


L-3489         Carruf  California  $705.63 
Corporation  Monthly 


April,  May 
St  June  88 


$  2,116.89 


$2, 116.89 


Making  direct  coatal 
requesting  pai^H 


P-3420 


Coffaro,  Louis 


$283.75 
Monthly 


May  & 
June  88 


283.75 


$  567.50 


Making  direct  j 
requesting  P^P 
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LEASE/ 
PERMIT 
NO. 

LESSEE/PERMITTEE 

RENTAL 
AGREEMENT 

DELINQUENT 
PERIOD 

TOTAL 
RENT  DUE 

TAXES  AND 
ASSESSMENTS 

TOTAL  DUE 

PRESENT  STAT13 
OF  COLLFfTTON"  -^Fflli 

P-3534 
P-3384-A 

Garcia,  Manuel 
Garcia,  Manuel 

$400.00 
Yearly 
$209.00 
Yearly 

5/87-4/88 
5/88-4/89 
11/87-10/88 

$  400.00 
400,00 
$  209.00 

$  1,009.00 

Making  direct 
requesting  pa;  : 

P-3561 

Jones ,  Jesse 

$  80.00 
Monthly 

May  & 
June  88 

$  80.00 

$  160.00 

Making  direct  conti 
requesting  paymeit- 

P-2884 

Millbrae  Lumber 

$348  .00 
Monthly 

Unpaid 
ba lance 
April  88 

$  19.00 

$  19.00 

Making  direct  conti 
requesting  payment 

L-3549A 

Moore,  William  & 
Naify,  Ramsey,  dba ; 
Nickles  Restaurant 

$1,112.00 
Monthly 

Jan.  & 
April  1988 

$  2,180.00 

$  3,292.00 

Making  direct  conti 
requesting  pay^^"* 

P-3551 

Mucci  Buick,   Inc . 

$167.00 
Monthly 

Unpaid 

ba lance 

$  167.00 

$  167.00 

requesting  pay^'^ 
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LEASE/ 
PERMIT 
NO. 


LESSEE/PERMITTEE 


RENTAL 
AGREEMENT 


DELINQUENT 
PERIOD 


P-3303        Pacific  Nurseries  $150. 00  Unpaid 

Monthly  Balance 


P-3086         Page  Mill  Hill 


P-2424        Power  Designs 
Pacific ,   Inc . 


P-3522         Renault  &  Handley  $510.75  Unpaid 

Employee's  Investment  Monthly  Balance 
Company 


P-3386A      San  Francisco  $175.00  March  to 

Montessori  School  Monthly  June  1984 


L-3603         Stan  The  Roof  $1,300.00  Unpaid 

Man,    Inc.  Monthly  Balance 


TOTAL 
RENT  DUE 


TAXES  AND 
ASSESSMENTS 


TOTAL  DUE 


PRESENT  STATUS 
OF  COLLECTION 


$  150.00 


$  150.00 


Making  direct  contij 
requesting  parent, 


84-  85  $419.71 

85-  86  451.88 

86-  87  474.20 


1,345.79 


Put  on  hold.  PatJ 
Stanford  case. 


83-  84 

84-  85 

85-  86 

86-  87 


487.46 
508.35 
547.32 
574.35 


2,117.4J 


Put  on  hold,  m 
Stanford  case. 


$20,915.00 


$21,425.75 


Has  been 


referred  I 


City  Attorney.  " 
Department  contmjl 
send  monthly  mvoil 


$  700.00 


$  700.00 


Making  direct  cojj 
requesting  pay^H 


$  1,300,00 


$  1,300.00 


requesting  pa^  1 
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LEASE/ 
PERMIT 
NO. 


P-3500 


P-3298 


L-3553 


L-3590 


LESSEE/PERMITTEE 


RENTAL                   DELINQUENT  TOTAL 
AGREEMENT  PERIOD  RENT  DUE 


P-3375        Stauffer,  Michael 


$153.80 
Yearly 


Treasure  Island  $180 . 00 

Trailer  Court  &  Motel  Monthly- 


Walsh  &  Sons 


Western  Pacific 
Railroad  Company 


Wi 1ms ,  Earl ,  dba  ; 
El  Rancho  Motel 


$271.00 
Monthly 


$1,292.00 
Monthly 


$985.00 
Monthly 


10/86-9/87 
10/87-9/88 


Mar.  88 
Add • 1  Fee 


Unpaid 
balance 


Unpaid 
rent 


Unpaid 
balance 


$  153.80 
$  153.80 


$  130.00 


$  271.00 


529,431.35 


985.00 


TAXES  AND 
ASSESSMENTS 


86-87  $19.24 


TOTAL  DUE 


$  326.84 


$  130.00 


$  271.00 


&29,431.35 


$  985.00 


PRESENT  STATUS 
OF  COLLECTION  RIW 


Making  direct  conti 
requesting  payment 


Making  direct  cont 
requesting  payment 


Making  direct  conta 
requesting  payment 


Referred  to  C:- 
Attorney.  Wa: 
Department  continue 
send  monthly  invoid 

Making  direct  conti 
requesting  payment 
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July  6,  1988 


MEMORANDUM 


Public  Utilities  Commission 
Dean  Coffey 

Director  Public  Utilities  Commission 
William  G.  Stead 

General  Manager  Municipal  Railway 

George  L.  Newkirk 
Director  Labor  Relations 

Informational  Meeting  with  H^U  Local  250A  RE:  Service  Adjustments 

Per  your  direction,  an  informational  meeting  was  held  on  July  6,  1988 
with  the  Transport  Workers  Union  Local  250A.     The  meeting  lasted  from  8:30 
A.M.  to  3;A5  P.M.,  resulting  in  the  recommendations  set  forth  below.  Both 
Management  and  the  Union  agree  that  recommendations  1-4  should  be  pursued  and 
that  any  and  all  funds  generated  would  be  used  to  restore  service.     Items  5-10 
we  have  agreed  to  disagree  on  at  this  time. 

RECOMMENDATIONS  PROPOSED 

1.  Transfer  $200,006- from  the  cost  of  printing  public  timetables. 

2.  Amend  the  current  transfer  policy  to  allow  for: 

A.  zone  transfers  or 

B.  inbound/outbound  direction  only 

C.  or  reduce  the  amount  of  time  allowed  for  use.     (one  or  all 
of  the  above) 

3.  Request  the  Board  of  Supervisors  and  the  Mayor  to  return  the  5 
Million  plus  of  the  TDIF  funds  that  were  used  to  reduce  the  City 
deficit. 

4.  Sale  3  and  5  day  passes  Ca  3  day  pass  has  been  proposed  in  the 
current  fare  increase  package.) 


T  0  : 
THRU: 

THRU: 

FROM: 

SUBJ: 


PUBLIC  uriLiiie*;  coMr-ii    'nu  city  amo  couruv  or  pam  FnAucisco 


5.  Lay  off  all  non— permanent   person-. el  prior  to  any  elimination  or 
reduction  of   service . 

6.  Any  reduction  In  service  should  not  be  Identified  by  line,  but 
rather  by  the  dollar  value  of  the  total  service  reductions . 

7.  Any  service  cuts  will  first  take  into  account  the  elimination  or 
reduction  of  part-time  runs. 

8.  Service  reductions  will  be  equally  distributed  system  wide,  by  line. 

9.  Request  the  Muni  Schedules  Department  to  cut  set(s)  of  schedules 
for  the  purpose  of  reviewing  the  impact  on  headv/ays,  running  time, 
recovery  time  and  driving  hours. 

10.     Request  the  Schedules  Department  to  sit  down  and  discuss  with  T\^U 
250A  the  details  of  any  adjustment,  service  reduction,  or 
abandonment  of  service. 


Along  with  recommendations  1-A  we  also  agreed  to  honor  those  sections 
of  the  M.O.U.   that  require  meetings  i.e.,  sec.   lA.l.     We  further  stated  that 
we  do  intend  to  reduce  the  number  of  full-time  runs  and  blocks  not  part-time, 
and  that  this  action  is  not  projected  to  cause  any  lay  offs  of  Transit 
Operators . 

We  present  the  above  for  your  review.     If  you  have  any  questions,  we 
are  prepared  to  respond. 


DC:WGS:GLN:em 


cc:     P.  Tollver 

A.  Figone 

B .  Brown 
L.  Martin 
File 


09360/pl8 


BOBBIE  L,  BROWN 
PRESIDENT 


ROBERT  F.  McCOLLINS.  JR. 
EXECUTIVE  VICE-PRESrOENT 


RAY  J,  ANTONIO 

SECRETAHY-TREASURER 


CLAIRE  CALDWELL 
RECORDING  SECRETARY 


WILLIAM  KY  JUNG 
STAFF  REPRESENTATIVE 


VICE -PRESIDENTS 
JOE  W.  BARNES 
LeJEUNE  CARTER 
WILLIAM  V.  SISK 


EXECUTIVE  BOARD 
CHARLES  FLINTROY 
WESTON  HATCH 
WILSON  MILLS 
ALVIN  SWEETWYNE 


HERBERT  GOODSPEED 

ARMY  DIVISION  CHAIRMAN 


7WU  -  MUNI  AGREEMENT 
MEET  AND  CONFER  MEETING,  JULY  6,  1988 


By  direction  of  the  Public  Utilities  Commission, 

The  Transport  Workers  Union  of  America,  TWU  Local 

250-A  and  San  Francisco  Municipal  Railway  representatives 

engaged  in  the  meet  and  confer  process  regarding  MUNI's  budget 

for  fiscal  year  1988/89.  -.As  a  result  of  the  meet  and  confer 

process,  the  following  alternatives  have  been  mutually  agreed 

upon  in  lieu  of  service  cuts. 


1.  Eliminate  funding  of  printing  of  public  MUNI  schedules. 
Money  in  budget  transferred  to  platform. 

2.  Transfer  rule  to  be  amended  to  provide: 

a)  Zone  transfer  use. 

b)  Inbound  or  Outbound  direction  only. 

c)  For  use  within  specified  time  only. 

3.  TIDE  money  restored. 

4.  Sale  of  3-days  and  5-days  passes  to  increase  revenues. 


BOBBIE  L.  BROWN. 


President 


RAY  fS.  (ANTONIO, 
Secretary- Treasurer 


BLB/RJA/dw 
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BOBBIE  L.  BROWN 
PfiESrOENT 


ROBERT  F,  McCOLLlNS,  JR, 
EXECUTIVE  VtCe-PHESIDENT 


RAY  J.  ANTONIO 

SECRETARY-TREASURER 


CLAIRE  CALDWELL 
RECORDING  SECHETARY 


WILLIAM  KY  JUNG 
STAFF  REPRESENTATIVE 


VICE  PRESIDENTS 
JOE  W.  BARNES 
LeJEUNE  CARTER 
WILLIAM  V.  SISK 


EXECUTIVE  BOARD 
CHARLES  FLINTROY 
WESTON  HATCH 
WILSON  MILLS 
ALVIN  SWEETWYNE 


HERBERT  GOODSPEED 
ARMY  DIVISION  CHAIRMAN 


SAN    FRAMCISCO.  CALIFORNIA 

ITEMS  OF  DISAGREEMENT  BETWEEN  TWU  LOCAL  250-A  AND 
THE  MUNI. 

(As  a  result  of  Meet  and  Confer  Meeting,  July  6,  1988) 


MUNI's  service  cuts  proposal  is  a  violation  of  the  current  MOU 
between  TWU  Local  250-A  and  the  City  and  County  of  San  Francisco. 
During  the  Meet  and  Confer  session  held  on  July  6,  1988,  re- 
garding the  proposed  service  cuts,  MUNI  was  unable  to  produce 
details  as  to  the  impact  of  the  proposed  cuts  on  street 
operations,  scheduling,  and  their  affect  on  operators',  and 
passengers'  health  and  safety. 

Because  of  the  unknown  results  of  the  proposed  service  cuts, 
this  Union  proposed  the  following  solutions  and  MUNI 
Management  disagreed: 

1.  Any  reduction  in  service  should  not  be  identified  by 
line,  but  rather  by  the  dollar  value  of  total  service 
reductions. 

2.  Any  service  cuts  will  first  take  into  account  the 
elimination  or  reduction  of  part-time  runs. 

3.  Service  reductions  will  be  equally  distributed 
system  wide  by  1  ine. 

4.  All  NCS  and  non-permanent  MUNI  employees  to  be 
laid  off  prior  to  any  reduction  or  elimination 
of  service. 

5.  MUNI  Schedule  Department  to  sit  down  and  discuss  with 

this  Union  the  details  of  any  adjustment,  service  reduction, 
or  abandonment  of  service. 

6.  MUNI  Schedule  Department  to  cut  set(s)  of  schedules  for 
the  purpose  of  reviewing  the  impact  on  headways, 
running  time,  recovery  time,  and  driving  hours, 

7.  Meet  &  Confer  process,  on  all  of  the  above  items  shall 
continue  before  any  implementation  of  any  service  re- 
ductions prior  to  October  1,  1988. 


BOBBIE  L.  BROWN 


President 


RAY  J:  ANTONIO 
Secretary- Treasurer 


BLB/RJA/dw 
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MINUTES 

PUBLIC   UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF   SAN  FRANCISCO 

Art  Agnos 
Mayor 

RECESSED  MEETING 
Room  282,    City  Hall 
8:00  A.M. 
July  7,  1988 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,   Vice  President 
Jeffrey  Lee 
Sherri  Chiesa 
Rodel  E.  Rodis 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Dean  W.  Coffey 
GENERAL  MANAGER 


Romaine  A .   Boldr  idge 
SECRETARY 


88-121 


Reconvened:      8:10  A.M. 


Present:       President  H.  Welton  Flynn,  Vice  President  Arthur  V. 

Toupin,  Commissioner  Sherri  Chiesa,  Commissioner  Rodel  E. 
Rodis 

Excused:       Commissioner  Jeffrey  Lee 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secreary  of  the 
Public  Utilities  Commission . 

RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

88-0234        MR      Authorizing  the  Municipal  Railway  to  reduce  service, 
discontinue  and  change  routes  as  necessary;  and 
requesting  the  Board  of  Supervisors  not  to  disapprove 
the  change. 

VOTE:     Ayes  -  Flynn,  Toupin,  Chiesa,  Rodis 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Resolution  No.   88-0234  —  Authorizing  the  Municipal  Railway  to  reduce 
service,  discontinue  and  change  routes  as  necessary;  and  requesting 
the  Board  of  Supervisors  not  to  disapprove  the  changes.  (Continued 
from  meetings  of  July  5,   1988  and  June  28,  1988.) 

Mr.  George  Newkirk,  Director  of  Labor  Relations,  Municipal  Railway, 
reported  that  staff  met  and  conferred  with  the  union  as  directed.  A 
copy  of  the  memorandum  summarizing  the  meeting  is  on  file  with  these 
minutes . 

President  Flynn  pointed  out  that  many  of  the  issues  raised  during  the 
meet  and  confer  session  with  the  union  are  not  matters  which  are 
presently  before  the  Commission. 

Mr.  Lawrence  Martin,   International  Representative,  Transport  Workers 
Union,  replied  that  under  the  provisions  of  the  MOU  the  union  may 
present  alternatives  to  management's  proposals.     He  spoke  in  favor  of 
laying  off  part-time,   temporary  and  non-civil  service  personnel 
before  full-time  permanent  personnel.     He  suggested  using  the  $5 
million  which  was  refunded  to  the  general   fund  from  the  Transit 
Impact  Development  Fee  to  cover  the  budget  shortfall  in  place  of 
service  reductions. 

With  respect  to  the  riders  of  the  17  EXPRESS  Line  who  did  not  want 
feeder  service  to  Balboa  Park  BART  station  instead  of  Daly  City  BART 
station.    Commissioner  Rodis  suggested  that  staff  look  into  allowing 
use  of  the  Fast  Pass  from  the  Daly  City  BART  station.     Mr.  Peter 
Straus,  Director  of  Planning,  Municipal  Railway,   replied  that  Daly 
City  is  the  most  heavily  used  BART  station  outside  of  downtown. 


88-122 


If   the   Fast    Pass   were   available    it   would   be   used   by   San  Mateo 
res i den ts  more  than  by  San   Francis co   resi dents.      San  Mateo  County  is 
not   part  of   the  BART  district.      He  pointed  out   that  access  to  trains 
at  Balboa  Park  is  easier  than  at  Daly  City, 

President  Flynn  asked  staff  to  look  at  a  sunset  clause  for  Municipal 
Railway  fares. 

Commissioner  Rodis  inquired  as  to  whether  the  action  by  the  Finance 
Committee  of  the  Board  of  Supervisors  to  reduce  the  cable  car  fare  by 
50  cents  caused  a  budget  shortfall  in  addition  to  using  $700,000 
which  was  anticipated  in  the  fare  package,  but  uncommitted ,     Mr . 
Edward  Harrington,  Acting  Assistant  General  Manager,   Finance,  replied 
that  the  Finance  Committee  added  $3  00,000  from  the  general  fund  to 
cover  the  shortfall.     He  said  that  there  are  no  excess  funds 
available  from  the  fare  package. 

On  motion  of  Commissioner  Toupin,   seconded  by  Commissioner  Chiesa, 
Resolution  No.   88-0234  was  unanimously  adopted. 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:    9:05  A.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


88-123 


PUBLIC  UTILITIES  COIVIIVllSSIOrsl 

RESOLUTION  No.QQ'O^^^  (Corrected) 


WHEREAS,  the  staff  of  the  Municipal  Railway  has  beea  directed  to  reduce 
hours  and/or  frequency  of  service,  combine  certain  lines  and  eliminate  service 
either  at  all  times  or  at  certain  hours  of  the  day  in  order  to  reduce 
operating  costs  with  relatively  little  impact  on  the  overall  provision  of 
service  throughout  the  City;  and 

WHEREAS,  staff  have  accordingly  recommended  reductions  in  service  so  as  to 
reduce  Muni's  annual  operating  expenses  by  approximately  $4-5  million;  and 

WHEREAS,  staff  have  conducted  five  public  meetings  and  received 
approximately  70  letters  and  telephone  calls;  and 

WHEREAS,  the  proposals  have  been  modified  to  reflect  concerns  raised  in 
the  course  of  public  meetings,  and  other  comments  received  from  the  public; 
now  therefore  be  it 

RESOLVED,  that  this  Commission  hereby  directs  the  Municipal  Railway  to 
implement  the  changes  in  service  as  subsequently  described;  and  be  it  further 

RESOLVED,  that  in  order  to  implement  these  changes  this  Commmission  hereby 
authorizes  the  discontinuance  of  service  at  all  times  on  lines  13-GUERRERO , 
17X-PARKMERCED  EXPRESS,  70-PARKMERCED ,  72X-SUNSET  EXPRESS  and  88-MISSION  BART 
SHUTTLE;  and  be  It  further 

RESOLVED,  that  this  Commission  hereby  authorizes  the  partial 
discontinuance  of  service  on  lines  2-CLEMENT,  7-HAIGHT,  lO-MONTEREY,  15-THIRD, 
19-POLK,  32-EMBARCADERO,  39-COlT,  41-UNlON,  42-DOWNTOWN  LOOP,  45-UNlON-VAN 
NESS,  47-VAN  NESS-POTRERO,  53-SOUTHERN  HEIGHTS,  56-RUTLAND  and  66L-QUINTARA 
LIMITED;  and  be  it  further 

RESOLVED,  that  this  Commission  authorizes  reduction  of  service  levels  on 
lines  36-TERESlTA  and  56-RUTLAND,  and  the  combination  at  all  times  of  service 
on  lines  34-WOODSIDE  and  36-TERESITA  as  subsequently  described,  and  be  it 
further 

RESOLVED,  that  this  Commission  authorizes  a  change  in  operation  on  the 
71L-HAIGHT-N0RIEGA  to  operate  local  rather  than  limited  stop  service  during 
non-peak  periods  of  operation,  and  be  it  further 

RESOLVED,  that  this  Commission  authorizes  the  Municipal  Railway  to 
establish  service  on  the  following  lines  at  the  levels  of  service  and  hours  of 
service  specified: 

2-CLEMENT:     Service  until  approximately  7:00  PM  only; 
7-HAIGHT:     Service  until  approximately  7:00  PM  only; 

10-MQNTEREY:     Regular  eastbound  route  to  Cortland  and  Bayshore,  then  via 
Bayshore,  Oakdale,  Toland,  Jerrold,  Quint,  Phelps,  Palou,  Ingalls, 
Oakdale,  Griffith  to  Palou,  and  returning  via  Palou,  Phelps,  Oakdale, 
Quint,  Jerrold,  Toland,  Oakdale,  Bayshore  to  Cortland  and  regular 
westbound  route; 


RCPOLIC  UTILITIES  OOlVI MlSSiOrsI 

orrv  AND  COUNTY  OF  SAN  FRAN<::is<;o 

88—023  4  (corrected) 
RESOLUTION  No.  ^  


15-THIRD:     Service  discontinued  on  Newhall,  Palou,  Ingalls,  Oakdale  and 
Griffith  (the  Palou  Loop)  to  be  replaced  by  line  10;  and  furthermore  the 
northern  terminal  loop  revised  to  operate  via  regular  route  northbound 
to  Powell  and  Bay  Street,  then  via  Bay  to  terminal  in  the  vicinity  of  Bay 
and  Kearny;  return  via  Kearny,  North  Point,  and  Powell  to  regular  route; 

19-POLK:  Regular  route  to  Polk  and  North  Point,  thence  via  North  Point, 
Larkin  to  Beach;  return  via  Beach,  Polk  and  regular  route; 

32-EMBARCADERO:  Regular  route  during  morning  and  evening  peak  periods; 
then  on  weekdays  from  approximately  9:00  AM  until  3:30  PM  service  via 
regular  southbound  route  to  Embarcadero  and  Mission  to  a  terminal  in  that 
vicinity,  thence  returning  via  the  Embarcadero  along  its  regular 
northbound  route; 

36-TERESITA:     From  Balboa  Park  Station  via  regular  northbound  36-TERESITA 
route  to  Teresita  and  Reposa,  then  via  Reposa,  Myra  Way  to  loop  at 
Dalewood,  Myra,  Reposa,  Teresita,  Portola,  Woodside,  Laguna  Honda 
Boulevard,  Clarendon,  Panorama,  Marvlew,  Skyview,  Cityview,  Panorama, 
Olympla,  Clarendon,  Oak  Park,  Warren  Drive,  Seventh  Avenue  and  Laguna 
Honda  Boulevard  to  Forest  Hill  Station;     Return  via  Laguna  Honda, 
Woodside,  Portola,  Fowler,  Teresita,  Reposa,  Myra  to  loop  at  Dalewood, 
Myra,  Reposa,  to  Teresita,  continuing  via  regular  southbound  36-TERESITA 
route  to  Balboa  Park  Station;     Service  every  20  minutes  during  weekday 
peak  and  base  periods  and  every  30  minutes  nights  and  weekends; 

39-COlT:     Regular  northbound  route  to  Powell  and  North  Point  Streets,  then 
via  North  Point  and  Taylor  Streets  to  terminal  near  Bay  Street;  returning 
via  Bay  and  Powell  Streets  to  regular  southbound  route;     Service  from 
approximately  7:00  AM  until  approximately  8:00  PM  everyday; 

41-  UNION:     Discontinue  service  at  all  hours  except  peak  periods  weekdays; 

42-  DOWNTOWN  LOOP:     Clockwise:  regular  route  to  North  Point  Street  and 
Columbus  Avenue,  then  continue  via  North  Point  to  The  Embarcadero  and  the 
regular  route.     Counterclockwise:  regular  route  to  The  Embarcadero  and  Bay 
Streets,  then  via  The  Embarcadero,  North  Point  Street  to  Columbus,  then 
continue  on  regular  route; 

45-UNlON-STOCKTON:  Regular  existing  45-Line  route  Inbound  from  Lyon  and 
Greenwich  to  Union  and  Van  Ness,  then  via  Union,  Columbus,  Stockton, 
Fourth,  Townsend  to  terminal  at  Caltrain  Depot;  return  via  Townsend, 
Third,  Kearny,  Sutter,  Stockton,  and  Union  to  regular  route  to  Lyon  and 
Greenwich;  24-hour  service,  except  service  between  approximately  1:00  AM 
and  6  AM  terminating  at  Mission  Street; 

47-VAN  NESS:     Regular  route  southbound  from  Van  Ness  and  North  Point  to 
Mission  and  11th  Streets,  then  via  Mission,  10th,  and  Howard  Streets  to 
terminal  on  Howard  at  11th,  and  return  via  Howard,  11th,  Mission  and 
northbound  via  regular  route; 
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RESOLUTtON  No.     88-0234  ( c orrected) 


53-SOUTHERN  HEIGHTS:     Service  until  approximately  7:00  PM  only; 

56-RUTLAND:     Service  every  30  minutes  until  approximately  7:00  PM  only; 

66-QUlNTARA:    Morning  peak  period  only:  Regular  Inbound  route  from  30th 
and  Vicente  to  9th  Avenue  and  Judah  Streets,  then  via  Judah,  Parnassus, 
Stanyan,  Haight,  Laguna,  Page,  Market  and  Steuart  Streets  to  the  Ferry 
Terminal;  Evening  peak  period  only:  Outbound  route  from  Ferry  Terminal  via 
Market,  Haight,  Stanyan,  Parnassus  and  Judah  Streets  to  9th  Avenue  and 
then  via  regular  outbound  route  to  30th  and  Vicente; 

71-  -HAIGHT-NQRIEGA:  Existing  service  except  limited  stop  service  between 
Haight  Street  and  Masonic  Avenue,  and  Market  Street  and  Van  Ness  Avenue, 
weekday  peak  periods,  peak  direction  only;  local  service  at  other  times; 

72-  SUNSET:     Morning  peak  period  only:  From  Sunset  Boulevard  and  Ocean 
Avenue  via  Sunset,  36th  Avenue,  Lincoln  Way,  Frederick,  Stanyan,  Haight, 
Laguna,  Page,  and  Market  Streets  to  Fourth  Street;  Evening  peak  period 
only:  From  Cyril  Magnin  Street  at  Market  Street  via  Cyril  Magnln,  Market, 
Haight,  Stanyan,  Frederick,  Lincoln  Way,  37th  Avenue,  Sunset  to  Ocean; 

88-BART  SHUTTLE:  Morning  peak  period  only:  From  John  Mulr  Apartments  via 
John  Muir  Drive,  Lake  Merced  Boulevard,  Font,  Juan  Bautlsta  Circle,  Font, 
Chumasero,  Brotherhood  Way,  Alemany  Boulevard,  Sickles  Avenue,  Mission 
Street  and  Geneva  Avenue  to  Balboa  Park  BART;     Evening  peak  period  only. 
From  Balboa  Park  BART  via  Geneva,  Mission,  Sickles,  Sagamore,  Brotherhood, 
Chumasero,  Font,  Juan  Bautlsta  Circle.  Font,  Lake  Merced  Boulevard  and 
John  Mulr  Drive  to  the  John  Muir  Apartments; 

and,  be  it  further 

RESOLVED,  That  this  Commission  respectfully  requests  the  Board  of 
Supervisors,  in  accordance  with  Section  3.595  of  the  City  Charter,  not  to 
disapprove  the  aforementioned  changes  in  service. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  .  ^JIII.Y^  7-1988^-  /  /    .  /  


Secretary,  Public  Utilities  Commission 


M    I    N    U    T    E  S 


PUBLIC   UTILITIES  COMMISSION 
CITY   AND   COUNTY  OF   SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 
Room  282,   City  Hall 
2:00  P.M. 
July  12,  1988 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 


Jeffrey  Lee 


Sherri  Chiesa 


Rodel  E.  Rodis 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Dean  W.  Coffey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 
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Call  to  Order:     2:08  P.M. 


Present:       President  H.  Welton  Flynn,  Vice  President  Arthur  V. 

Toupin,  Commissioner  Sherri  Chiesa,  Commissioner  Rodel  E. 
Rodis 

Excused:       Commissioner  Jeffrey  Lee 


On  motion  of  Toupin,   seconded  by  Chiesa,  the  Minutes  of  the  Special 
Meeting  of  June  21  were  approved;  and  on  motion  of  Toupin,  seconded 
by  Rodis,   the  Minutes  of  the  regular  meeting  of  June  28,  1988  were 
approved . 


RESOLUTION 
NO. 

On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0235        MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$412, 500. 

VOTE:     Ayes  -  Flynn,   Toupin,   Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0236        MR      Approving  compromise  settlements  in  the  amount  of 
$2,859.04  and  collections  in  the  amount  of 
|l7,742.47,    for  payment  of  damage  claims  which  the 
Municipal  Railway  has  against  miscellaneous  debtors 
for  the  month  of  June,  1988. 

VOTE:     Ayes  -  Flynn,  Toupin,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0237         MR      Awarding  San  Francisco  Municipal  Railway  Contract  No. 

MR-877,  Handicapped  Loading  Platforms,  Junipero  Serra 
Boulevard  and  Ocean  Avenue,  Balboa  Park  Station  near 
Geneva  Avenue,   in  the  amount  of  $127,769  to  Valentine 
Corporation,   Contractor . 

VOTE:     Ayes  -     Flynn,  Toupin,   Chiesa,  Rodis 
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On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0238         MR         Approving  Contract  Modification  No.   2,  increasing 

Municipal  Railway  Contract  No.  MR-862,  Geneva  Carbarn 
I mprovemen ts ,   by  an  amount  of  $12,985.88,  and 
increasing  the  contract  completion  time  allowance  by 
60  calendar  days  from  the  date  of  the  notice  of 
certification,   Erbentraut  &  Summer s ,   Contractor , 

VOTE :     Ayes  -  Flynn ,   Toupin ,   Ch  iesa ,  Rod is 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0239        HH        Accepting  the  work  performed  under  Hetch  Hetchy  Water 
and  Power  Contract  No,  HH-769,  Hetch  Hetchy  Fire 
Protection  System ,  as  satisfactorily  completed;  and 
authorizing  final  payment  in  the  amount  of  $19,250,17 
to  American  Fire  Systems,  Contractor. 

VOTE ;     Ayes  -  Flynn ,  Toupin,  Ch iesa ,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0240        BLHP     Recommending  Board  of  Supervisors*  approval  of  the 
Mayor's  Supplemental  Budget  request  restoring  the 
position  of  one  5350  Electrical  Engineering  Assistant 
I  to  the  Bureau  of  Light,  Heat  and  Power  budget. 

VOTE:     Ayes  -  Flynn,  Toupin,   Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0241         HH         Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  contract  with  Robert  A.  Funk,  Civil 
Engineer,    in  an  amount  not  to  exceed  $3,875,  to 
provide  40  hours  of  training  for  up  to  14  Hetch 
Hetchy  employees,  to  prepare  them  for  the  California 
Water  Treatment  Plant  Operator,   Grade  I  examination. 

VOTE:     Ayes  -  Flynn,  Toupin,  Chiesa,  Rodis 


On  motion  of  Toupin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

88-0242        GM        Approving  the  MUNI  Metro  Extension  financing  contract 
with  the  BART  District,  for  the  proposed  extension 
linking  the  MUNI  Metro  subway  to  the  China  Basin 
area,  and  authorizing  the  General  Manager  of  Public 
Utilities  to  take  the  steps  necessary  to  execute  the 
contract . 

VOTE:     Ayes  -  Flynn,  Toupin,   Chiesa,  Rodis 
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On   motion  of  Toupin,    seconded   by   Chiesa,  the 
following   resolution  was  adopted: 

88-0243         MR       Granting  authority  to  the  General  Manager  of  the 
Municipal  Railway  to  execute  standard  City 
Purchasing  Department  forms  P-345,  Equipment 
Inventory  Credit  Request,   in  order  to  declare 
surplus  and  retire  for  sale  135  motor  coaches. 

VOTE ;     Ayes  -  Flynn,  Toupin,  Chiesa,  Rodis 


88-0244        WD      By  Common  Consent  the  following  resolution  was 
adopted : 

Commending  Edward  L.  Fonseca  on  the  occasion  of  his 
retirement,   for  his  38  years  service  to  the  Water 
Department  and  the  City  and  County  of  San  Francisco. 


On  motion  of  Toupin,  seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0245        E        Authorizing  Bid  Call  for  San  Francisco  Water 

Department  Contract  No.  WD-2000,  San  Andreas  Water 
Treatment  Plant  Ex pans  ion . 

VOTE :     Ayes  -  Flynn ,  Toupin ,   Ch iesa,  Rodis 


88-0246        E        Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  negotiate  and  execute  a  professional 
services  contract  with  Woodward-Clyde  Consultants, 
for  an  amount  not  to  exceed  $60,000,   for  a  seismic 
study  of  the  Stanford  Heights  Reservoir, 

VOTE :     Ayes  -  Flynn ,  Toupin ,   Ch  iesa ,  Rodis 


On  motion  of  Chiesa,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

88-0247         FM       Requesting  the  Controller  to  approve  a  transfer  of 

surplus  funds  from  the  UMTA  Bus  Purchase  Project  (CA 
03-0264):   $65,000  to  Fixed  Charges   (Object   140)  and 
$200,000  to  Other  Contractual  Services   (Object  109), 

VOTE:     Ayes  -  Flynn,  Toupin,   Chiesa,  Rodis 


On  motion  of  Toupin,   seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

88-0248         FM      Authorizing  the  Acting  Assistant  General  Manager, 

Finance  to  execute  a  Professional  Services  Contract 
with  Smith  Dawson  Associaties,   Inc,   for  a  period  of 
one  year  to  June  30,  1989  and  for  a  total  cost  of 
$33,000,  to  serve  as  the  PUC ' s  federal  agency 
liaison,   advocate  and  advisor. 

VOTE:     Ayes  -  Flynn,  Toupin,  Chiesa,  Rodis 
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Copies   of   the   above   resolutions  are  on   file   in  the 
office  of   the  Secretary  of   the   Public  Utilities 
Commiss  ion , 

******** 


Report  of  the  General  Manager 
Water  Issues 

Mr.  Dean  W.  Coffey,  General  Manager  of  Public  Utilities,  requested 
two  commissioners  to  work  with  staff  on  water  issues.  Commissioners 
Toupin  and  Chiesa  volunteered. 

Transit  Shelters 

Mr.  Lou  Lillian,  Vice  President  and  General  Manager  of  Gannett 
Outdoor,  stated  that  as  of  Friday  there  would  be  300  shelters  in 
place.     Maintenance  crews  had  been  increased  to  7  --  3  daytime  crews 
and  4  nightime  crews.     He  said  that  the  Mission  area  had  been  a 
problem  area  for  graffiti.     He  reported  that  he  had  met  with  leaders 
of  graffiti  clubs  and  would  be  trying  to  underwrite  a  program  for 
them,  using  billboards  as  an  alternative  for  their  graffiti.  Also, 
he  said  that  he  had  talked  to  the  Conservation  Corps  and  Delancey 
Street  about  backup  crews  for  maintenance.     Gannett  Outdoor  spent 
$5,600  last  month  in  extra  cleanings  at  $50  per  call.     He  said  that 
maintenance  is  a  top  priority  of  the  company  because  of  the  negative 
effect  of  dirty  shelters  on  advertisers. 

President  Flynn  commended  Mr.  Lillian  for  his  efforts  to  keep  the 
shelters  clean. 

Mr.  Julius  Zamacoma  suggested  billing  the  parents  for  graffiti 
cleanup  caused  by  their  children. 


******** 


Resolution  No.    88-0242  —  Approving  the  Muni  Metro  Extension 
financing  contract  with  the  BART  District. 

President  Flynn  requested  a  report  from  the  Finance  Bureau  regarding 
the  impact  on  the  budget  of  BART  reimbursing  the  City  for  its 
pr o ject  cos ts , 


******** 


Item  No.  10  —Regarding  the  proposal  not  to  include  the  purchase  and 
operation  of  vans  in  the  current  fleet  plan. 

Mr.   Bruce  Bernhard,   Director  of  Strategic  Planning,  Municipal 
Railway,   recommended  that  vans  not  be  included  in  the  fleet  plan, 
except   for  the  89-LAGUNA  HONDA  shuttle.     He  cited  only  two  routes  on 
which  peak  period  ridership  could  be  accommodated  by  vans.     If  other 
routes  were  to  use  vans  during  midday  and  evenings  the  drivers  would 
need  to  change  to  a  larger  vehicle  for  peak  periods.     This  would  be 
an  added  cost  item.     Also,   the  non-revenue  repair  shop  would  need  a 
second  shift  or  van  maintenance  would  need  to  be  performed  by  a 
private  contractor. 

Commissioner  Toupin  expressed  the  view  that  due  to  such  light  loads 
during  midday  a  small  vehicle  could  be  used  more  economically  than  a 
full-sized  bus  on  many  routes,   and  would  also  reduce  noise  and 
pollution.     He  requested  that  staff  prepare  an  analysis  which  would: 
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1)    identify   light    usage   routes;    2)    determine  best   type  of  vehicle 
based  upon   rider  ship;    3)   determine  whether   a  private  operator  could 
provide   vehicles,    service  and  maintenance   for   such  routes;   and  4) 
determine  how  rush   hours  could  be  handled,   possibly  by  using 
part-time  operators.     With  this   information,   it  could  be  determined 
if  the  plan  were  cost-effective  and  workable. 

President  Flynn  requested  that  staff  report  to  the  Commission  within 
30  days. 


Public  Comments 

Mr.  Ray  Antonio,   representing  Transport  Workers  Union,  Local  250A, 
inquired  about  transferring  funds  in  Item  No.   15  (^265,000  surplus 
funds  from  UMTA  Bus  Purchase  Project)   to  offset  reductions  in 
service . 

Mr.  Edward  Harrington,  Acting  Assistance  General  Manager,  Finance, 
replied  that  the  funds  being  transferred  were  for  payment  of  bills 
already  incurred . 


******** 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


3  :05  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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Resolut-ion  No. 


7-12-88 


RESOLVED,        That  on   recommendation  of   the  General   Manager  of 
public  Utilities,    the  Manager,    Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,    this  Commission  approved  and  hereby  requests  the 
SSntro!ler  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Munxcipal  Railway. 


Claimant 


Acdt .No. 
&  Prayer 


Non-litigated  Settlements 


None 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Litigated  Settlements 
Anne  T.  Campbell 


85B5478-1 
$Und.  Amt . 


4-  4 


2-27-86 


A 


$  80,000.00 


Lura  Delgado 


86S8006-1  12-  1+  9-  2-86 
$225,000.00 


17,500.00 


Cecilia  C.  Norona 


86T0858-1  11-  6+  2-18-87 
$106 , 000.00 


45  ,  000  .  00 


Kelii  Mayer,    for   the     85B0279-1         4-  4 
wrongful  death  of  $900,000.00 
Daren  James  Mayer, 
a  minor 
and 

Benjamin  Peters 
and 

Kelli  Mayer,  mother 
and  natural  guardian  $250,000.00 
of  Vicky  Leigh  Ketcham, 
a  minor 


85B0279-2        10-  1 
$250 , 000 . 00 
85B0279-3         4-  4 


9-  1-85 

9-  1-85 
9-  1-85 


A($150,000.00) 

A($  60,000.00) 
A($  60,000.00) 


270  ,  000-.  00 


Judgments 


None 


$412,500.00 


Total  Settlements : 


(6) 


Index       56094  6       Sub-object       14  50 


I  hereby  certify  that  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  July  12,  1988. 


Romaine  A.   Boldridge,  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

art  AND  couNrv  of  san  francisco 


RESOLUTION  No. 


RESOLVED,     That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  Department  Managers 
and  the  City  Attorney,  hereby  approves  compromise  settlements 
Month  of  June  1988  total  amount  billed:     $3,777.33  total 
compromise  settlement:     $2,859.04     and  approves  collections 
Month  of  June  1988  amount  of     $17,742.47  for  payment  from 
miscellaneous  debtors,  per  lists  dated  June  30,  1988. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  Ml^  ]  Z  )m  rTTT 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSiOlM 

CITY  ANO  COUNTt  OF  SAN  FRANC'&CO 


RESOLUTION  No. 


WHEREAS.  Under  San  Francisco  Municipal  Railway  Contract  No.  MR-877 
Handicapped  Loading  Platforms  are  to  be  constructed  with  financial 
assistance  from  the  Federal  Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
June  22.  1988; 'now.  therefore,  be  it 

RESOLVED     That   this   Commission    awards    San    Francisco  Municipal 
Railway   Contract   No.    MR-877.    Handicapped   Loading    Platforms,  Junipero 
Serra  Boulevard  and  Ocean  Avenue.  Balboa  Park  Station  near  Geneva  Avenue, 
in  the  amount  of  $127,769.00  to  Valentine  Corporation    P.  0;  Box 
San  Rafael.  California    94912,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at      n,ee,n,  of  ^"1-^        1  ^  ^^^^ 


^ecfefan^PuMc  Utilities  Commiss'ton 
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PUBLIC  UTILITIES  COM  MISSION 

CITY  AND  COUftfTV  OF  SAN  FRANCISCO 


RESOLUTION  No.  . 


WHEREAS  It  has  been  determined  that  certain  safety  mandated 
additions  are  necessary  to  the  operation  of  the  Geneva  Carbarn  by 
the  Municipal  Railway;  now,  therefore,  be  it 

RESOLVED       That      this        Commission      approves  Contract 

Modification    No.     2    which    increases    the    contract  amount  by 

$12  985  88  and  increases  the    contract  completion  tune  allowance 

by  sixty  (60)  calendar  days  from  the  date  of  the  notice  of 
certification . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

n  \m  ^   


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrr  ANO  county  of  san  francisco 


RESOLUTION  No. 


WHEREAS  It  has  been  determined  that  certain  safety  mandated 
additions  are  necessary  to  the  operation  of  the  Geneva  Carbarn  by 
the  Municipal  Railway;  now,  therefore,  be  it 

RESOLVED,      That      this        Commission      approves  Contract 

Modification    No.     2    which    increases    the    contract  amount  by 

$12  985.88  and  increases  the    contract  completion  tune  allowance 

by  sixty  (60)  calendar  days  from  the  date  of  the  notice  of 
certification. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetin,  of  OULLJ^Jaei 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIOM 

CITY  AND  COUMTY  OF  SAN  THANCISCO 


RESOLUTION  No  0-^^39 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Water  and  Power  Contract  No.  HH-769,  Hetch  Hetchy  Fire 
Protection  System  as  satisfactorily  completed  and  authorizes  final 
payment  in  the  amount  of  $19,250.17  to  the  Contractor.  American  Fire 
Systems. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'JULY  U1988 


at  its  meeting  of. 
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RUBLIC  UTILITIES  OOMMISSION 
RESOLUTION  No. 


submitted  to  the  Mayor;  and 

Whereas,  .s  part  of ,  the  "^Vor's  budget  proposal  the^^^^^^ 
nil  ^air^^ief w^af prareron^rese^vfpL^L^.^the  outcome  o. 
Proposition  K;  and 

supervisors  approve  a  supplemental  approprxatxon  to  xncrease 
his  budget  proposal;  now  therefore,  be  it 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  JULY  121988 

at  its  meeting  of  ■ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UXILiritS  COMMISSION 

CrrV  ANU  COUNT*  OF  SAM  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  City  watershed  keepers  at  Hetch 
Hetchy  Water  and  Power's  remote  stations  perform  basic  water 
treatment  functions,  and  this  cannot  comply  with  the  rigid 
requirements  of  the  Federal  Water  Quality  Act  of  1986  unless 
the  watershed  keepers  and  powerhouse  operators  who  pertorm 
these  functions  are  licensed  in  California  as  Water 
Treatment  Plant  Operators,  Grade  I;  and 

WHEREAS,    Sufficient  training  is  required  for  those 
not  currently  licensed  to  allow  them  to  pass  the  California 
examination  for  Water  Treatment  Plant  Operator,  Grade  I;  and 

WHEREAS,  Mr.   Robert  A.   Funk  is  a  Civil  Engineer 
with  a  specialty  in  wastewater  treatment  who  teaches  at  two 
community  colleges  and  provides  off-campus  certification 
reviews  for  plant  operators;  and 

WHEREAS,  Consultant  is  willing  to  provide  services 
in  accordance  with  the  provisions  of  this  Agreement;  and 

WHEREAS,   Hetch  Hetchy  Water  and  Power  has  funding 
in  the  Fiscal  Year  1988-89  Operating  Budget  for  this 
purpose;  now,  therefore,  be  it 

RESOLVED,   That  this  Commission  authorizes  the 
Hetch  Hetchy  General  Manager  to  enter  into  a  contract  for 
professional  services  to  provide  forty  (40)  hours  ot 
training  for  up  to  fourteen  (14)  employees  to  prepare  them 
to  take  and  pass  the  examination  for  California  Water 
Treatment  Plant  Operator,  Grade  I;  and  be  it  further 

RESOLVED,   That  this  Commission  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to 
execute  a  contract  not  to  exceed  $3875.00;   funding  to  be 
provided  from  the  1988-89  Fiscal  Year  Operating  Budget  ot 
Hetch  Hetchy. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JULY  ins" 

at  its  meeUng  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTIUiriES  OOMMISSlOrsJ 


RESOLUTION  No.  _yy-— 

WHEREAS,   It  is  the  adopted  policy  of  the  San  Francisco  Public  Utilities 
Commission  (PUC),  Board  of  Supervisors,  and  Mayor,  that  the  proposed  MUNI 
Metro  Extension  linking  the  MUNI  Metro  subway  to  the  China  Basin  area  is  a 
priority  project;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  and  the  Bay  Area  Rapid 
Transit  (BART)  District  have  formally  agreed  in  principle  to  District 
financing  of  the  MUNI  Metro  Extension;  and 

WHEREAS.  The  utilization  of  BART  financial  assistance  on  the  MUNI  Metro 
Extension  offers  the  opportunity  to  significantly  expedite  the  completion  of 
this  project  in  conjunction  with  the  engineering  and  construction  of 
associated  street  improvements;  and 

WHEREAS,  The  San  Francisco  City  Attorney's  Office  has  completed,  in 
conjunction  with  PUC  and  BART  staffs,  the  formulation  of  an  agreement  on  such 
financing;  NOW,  THEREFORE  BE  IT 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  approve  the 
MUNI  Metro  Extension  financing  contract  with  the  BART  District;  and  be  it 
further 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  authorize  its 
General  Manager  to  take  the  steps  necessary  to  execute  the  contract  with  the 
BART  District. 


6592R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'JULY  ^.LBM^—  


at  its  meeting  of. 


i^cff  tarv.  Public  Otilities  Commissio 


PUBLIC  UTILITIES  COMfVllSSKjrsi 
crrv  AMD  cxnjurt  of  ban  francisco 


RESOLUTrON  No.  _8fc<"~0ii'lt3 

WHEREAS,  The  Municipal  Railway  currently  operates  98  AMG  motor 
coaches  which  are  13  years  old  and  have  gone  beyond  their  useful  life;  and  12 
non-rehabed  GMC  motor  coaches,  149  rehabed  GMC  motor  coaches,  and  1  Flxible 
motor  coach  that  are  19  years  old  and  also  beyond  their  useful  life;  and 

WHEREAS,  The  manufacture  of  68  new  standard  size  motor  coaches  is  now 

underway,  and  the  first  of  these  coaches  is  scheduled  to  arrive  at  MUNI  in 
July,  1988;  and 

WHEREAS,  Funding  is  available  for  the  purchase  of  36  30'  motor  coaches;  and 

WHEREAS,  These  new  coaches  are  to  replace  138  old  coaches:  98  AMGs, 
12  non-rehabed  GMCs,  27  rehabed  GMCs,  and  1  Flxible;  and 

WHEREAS,  MUNI  needs  to  begin  the  process  to  declare  surplus  and 
retire  for  sale  135  of  these  138  coaches  (retaining  three  for  historical 
purposes)  as  soon  as  possible  so  that  the  old  coaches  can  be  removed  from  the 
property  as  soon  as  the  new  coaches  arrive;  and 

WHEREAS,  All  pertinent  City  Purchasing  Department  procedures  will  be 
followed;  and 

WHEREAS,  Those  coaches  that  are  deemed  to  require  the  most  maintenance 
at  the  time  the  new  coaches  arrive  will  be  retired:  now,  therefore, 
be  it 

RESOLVED,  That  the  public  Utilities  commission  does  hereby  grant  the 
authority  to  the  General  Manager  of  the  Municipal  Railway  to  execute  standard 
City  purchasing  Department  forms  P-345,  Equipment  Inventory  Credit  Request 
Forms,  in  order  to  declare  surplus  and  retire  for  sale  135  motor  coaches. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY 


Secretary.  Public  Utilities  < 


mm 

PUBl-IC  UTILITIES  COMMISSIOM 

dry  AND  COUNTT  OF  SAN  FBANCISCO 


RESOLUTION  No. 


WHEREAS,  The  Public  Utilities  Commission,  on  the  occasion  of  the 
retirement  of  Edward  L.  Fonseca,  wishes  to  express  its  appreciation  for 
his  38  years  of  service  with  the  City  and  County  of  San  Francisco,  all  of 
which  have  been  associated  with  the  Water  Department;  and 

WHEREAS,  Edward  L.  Fonseca  has  achieved  the  respect  of  his 
colleagues  for  his  knowledge  of  the  transmission  system  from  Hetch  Hetchy 
to  the  City  and  County  of  San  Francisco,  development  of  water  treatment 
systems  and  the  watershed  management  program,  and  for  using  his  knowledge 
to  improve  service  to  the  people  of  San  Francisco  and  the  Peninsula 
during  his  25  years  in  the  Water  Quality  Division  and  13  years  as  the 
Assistant  Manager  and  Manager  of  the  Suburban  Division;  and 

WHEREAS,  Mr.  Fonseca  has  served  as  the  Water  Department's 
diplomat  and  historian,  be  it 

RESOLVED,  That  the  Members  of  the  Public  Utilities  Commission, 
with  sincere  appreciation,  hereby  commend  Edward  L.  Fonseca  for  his 
service  to  the  Water  Department  and  to  the  City  and  County  of  San 
Francisco;  and,  be  it  further 

RESOLVED,  That  this  Commission  submits  its  thanks  for  his 
accomplishments  and  extends  best  wishes  for  his  good  health  and  happiness 
for  many  years  to  come. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Secretary,  Public  Utilities  Commission 


PUBUIC  UTILITIES  COMMISSIOfsl 

CfTV  AND  COUNTV  OF  SAN  FRANCISCO 

RESOLUTION  No  


WHEREAS.  Under  San  Francisco  Water  Department  Contract  No.  2000, 
Construction  of  San  Andreas  Water  Treatment  Plant  Expansion  is  to  be 
performed;  now.  therefore,  be  it 

RESOLVED .  That  thi  s  Commi  ssi  on .  before  ac ti  ng  on  the  subj ect 
project,  does  hereby  certify  that  it  has  reviewed  and  considered  the 
information  contained  in  the  Final  Negative  Declaration  86.264E  issued  by 
the  Department  of  City  Planning  on  April  18,  1987.  covering  this  project; 
and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for  San 
Francisco  Water  Department  Contract  No.  WD-2000,  San  Andreas  Water 
Treatment  Plant  Expansion. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissii 

. .  'JULY     1 2  1988  


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  courjTT  of  san  francisco 


RESOLUTION 


NO  jsifcosiie 


WHEREAS ,     Thi  s  Commi  ssi  on     by     i  ts     Reso1 uti  on     No .     87-0386 , 

authorized  the  Manager  of  the  Utilities  Engineering  Bureau  to  request 

proposals  to  perform  a  seismic  study  of  the  Stanford  Heights  Reservoir, 
in  San  Francisco;  and 

WHEREAS,  Five  firms  submitted  proposals  to  perform  the  seismic 
study;  and 

WHEREAS,  The  selection  committee  selected  four  firms  to  submit 
proposals  to  provide  a  seismic  study;  and 

WHEREAS,  Proposals  for  said  services  have  been  received  and 
analyzed  by  the  selection  committee;  and 

WHEREAS,  After  a  thorough  evaluation  of  all  proposals  submitted 
and  oral  interviews  with  the  four  (4)  most  qualified  firms,  the 
recommendation  is  made  that  an  agreement  be  entered  into  with  the  firm  of 
Woodward-Clyde  Consultants;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of 
the  Utilities  Engineering  Bureau  to  negotiate  and  execute  a  detailed 
scope  of  work  and  an  appropriate  fee  for  a  professional  services  contract 
with  Woodward-Clyde  Consultants,  for  an  amount  not  to  exceed  $60,0UU. 


/  herebv  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  121988 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission  Q 


PUBLIC  UTILITIES  COMIVIISSIOr>4 

Crrv  ANO  CDUNT>  Of  SAM  FBANCISCO 


RESOLUTION  No. 


WHEREAS,  The  Controller  has  authority  under  Section  6.305  of  the 
City  Charter  to  transfer  up  to  10  percent  of  funds  appropriated  for  specific 
purposes  (other  than  personal  services)  for  another  use  within  the  department; 
and 

WHEREAS,  The  Municipal  Railway  has  identified  a  need  for  additional 
funds  in  the  following  categories:  1)  $65,000  for  Fixed  Charges  (Object  140); 
and,  2)  $200,000  for  Other  Contractual  Services  (Object  109);  and 

WHEREAS,  The  Department  has  also  identified  surplus  funds  from 
Miscellaneous  Revenues  for  a  capital  bus  purchase  grant;  now  THEREFORE  be  it 

RESOLVED.  That  this  Commission  requests  the  Controller  to  approve  a 
transfer  of  surplus  funds  from  the  UMTA  Bus  Purchase  Project  (CA  03-0264)  to 
the  two  categories  of  need  identified  above. 


1724b 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Secretary,  Public  Utilities  Commission 


RESOLUTION  No. 


WHEREAS     The  Municipal  Railway  received  approximately  $30 
million  in  Federal  capital  and  operating  assistance  in  1987-88; 
and 

WHEREAS.  The  length  of  time  for  a  grant  to  be  processed 
through  the  Urban  Mass  Transportation  (UMTA)   is  nine  to  fifteen 
months;  and 

WHEREAS     There  is  considerable  competition  for  Federal 
transit  funds  among  transit  properties,   and  San  Francisco  must 
continue  to  escalate  its  efforts  in  order  to  assure  appropriate 
funding  for  the  Municipal  Railway;  and 

WHEREAS.  A  continued  presence  in  Washington.  D.C.  is  re- 
quired to  actively  promote  the  PUC ■ s  interests  within  federal 
agencies  and  government  bodies,   and  to  facilitate  the  pro- 
cessing of  Muni  grant  applications  in  the  UMTA;  and 

WHEREAS.   The  services  of  Smith  Dawson  Associates.  Inc.. 
(hereinafter  referred  to  as  Consultant),  were  engaged  by  the 
City  and  county  of  San  Francisco,    through  its  Public  Utilities 
commission!  on^anuary  27.    1983  .   to  serve  as  the  PUC '  s  federal 
agency  liaison,   advocate,   and  advisor;  and 

WHEREAS.   The  Consultant  has  been  effective  in  the  perfor- 
mance of  its  services;  and 

WHEREAS.   The  Consultant's  contract  expires  June  30.  1988; 


and 


WHEREAS.    It  has  been  determined  that  the  PUC  requires  the 
consultant';  services  through  June  30.   1989:  now.   therefore  be 


it 


RESOLVED.  That  the  Assistant  General  Manager     Finance,  is 
authorized  to  execute  the  Professional  Services  Contract 
between  the  City  and  County  of  San  Francisco,   through  its 
PubUc  Utilities  commission,   and  Smith  Dawson  Associates.  Inc. 
The  contract's  duration  is  365  calendar  days  -pires  on 

June  30.   1989.     This  will  be  payable  monthly  f  ^  °' 
$2,750  per  month  with  a  total  contract  cost  of  $33,000. 


0173G 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission 
 JULY        1  2  1988 


at  its  meeting  of. 


'ecretary,  Public  Utilities  Commission 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

SPECIAL  MEETING 
Room  282,   City  Hall 
4:00  P.M. 
July  20,  1988 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 
Jeffrey  Lee 
Sherri  Chiesa 
Rodel  E .  Rodis 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Dean  W.  Coffey 
GENERAL  MANAGER 


Albina  V.  Arietta 
ACTING  SECRETARY 


88-130 


Call   to  Order:      4:10  P.M. 


\ 


President  H.  Welton  Flynn,   Commissioner  Sherri  Chiesa, 
Commissioner  Rodel  E.  Rodis 

Vice  President  Arthur  V,  Toupin,   Commissioner  Jeffrey  Lee 


******** 


RESOLUTION 
NO. 

On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0249        HH      Rejecting  the  sole  bid  received  on  July  11,   1988  for 
Hetch  Hetchy  Water  and  Power  Contract     No.  HH-797, 
Cherry-Eleanor  Pump  Station,   and  authorizing 
readvertisement  of  the  contract  under  Hetch  Hetchy 
Water  and  Power  Contract  No.  HH-797R. 

VOTE:     Ayes  -  Flynn,   Chiesa,  Rodis 

Copies  of  the  above  resolution  are  on  file  in  the 
Office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:  4:15P.M. 


ALBINA  V.  ARIETTA 
Acting  Secretary 


Present : 
Excused : 


88-131 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTy  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract 
No.  HH-797,   construction  of  Cherry-Eleanor  Pump  Station  is  to 
be'completed  at  Lake  Lloyd;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
publicly  on  July  11,   1988;  and 

WHEREAS,  The  sole  bid  in  the  amount  of  $5,092,600.00 
submitted  by  Homer  J.  Olsen,   Inc.,  San  Francisco,  California, 
exceeds  the  Engineer's  estimate  for  the  contract  by  more  than 
9  2%;  and 

WHEREAS,  It  is  the  recommendation  of  staff  that  the 
contract  be  re-evaluated,  any  ambiguities  be  eliminated,  the 
plans  and  specifications  be  revised  and  the  contract  be 
readvertised;  now,  therefore,  be  it 

RESOLVED,   That  this  Commission  rejects  the  sole  bid 
received  on  July  11,  1988  for  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-797,  Cherry-Eleanor  Pump  Station,  and 
authorizes  readvertisement  of  the  contract  under  Hetch  Hetchy 
Water  and  Power  Contract  No.  HH-797R, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

f  JULY     20  1988 

at  Its  meeting  of   — 


Secretary,  Public  Utilities  Commission 


M    I    N    U   T    E  S 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 
Room  282,  City  Hall 
2:00  P.M. 
July  26,  1988 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 


Jeffrey  Lee 


Sherri  Chiesa 


Rodel  E.  Rodis 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Dean  W.  Coffey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


88-132 


call    to  Order:      2:08  P.M. 


Present:       Commissioner  Jeffrey  Lee,   Comniissioner  Sherri  Chiesa, 
Commissioner  Rodel  E.  Rodis 

Excused:  President  H.  Welton  Flynn,  Vice  President  Arthur  V.  Toupin 
Commissioner  Jeffrey  Lee  presided. 

On  motion  of  Chiesa,  seconded  by  Rodis,  the  Minutes  of  the  Special 
Meetings  of  July  5  and  July  7,  and  the  Regular  Meeting  of  July  12, 
1988  were  approved. 


RESOLUTION 
NO. 

On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0250        WD      Designating  June  30,   1989  as  the  termination  date  of 
the  base  rate  increases  for  San  Francisco  Water 
Department's  retail  and  wholesale  customers  approved 
on  May  24,  1988. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0251        MR      Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  Claims  and  Contracts  totaling 
$39,846,   for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  June,  1988. 

VOTE:     Ayes  -  Lee,   Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0252         WD       Approving  collections  in  the  amount  of  $2,580.09, 

which  the  San  Francisco  Water  Department  has  against 
miscellaneous  debtors  for  the  months  of  April,  May 
and  June,   1988,   and  one  write-off  debt  in  the  amount 
of  $485.25. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0253        WD      Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2006,   8-Inch  Ductile  Iron  Main  Installation  in 
O'Farrell  Street  between  Larkin  Street  and  Grant 
Avenue . 

VOTE:     Ayes  -  Lee,   Chiesa,  Rodis 


88-133 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted : 

88-0254         WD      Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2027,  Lower  Crystal  Springs  Operational  Plan  - 
Footbridge  Upgrade 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0255        HH      Awarding  Hetch  Hetchy  Water  and  Power  Contract  No. 

HH-792,  Replace  Streetlight  Yard,   in  the  amount  of 
^524,443,  to  Berrios  Construction  Company,  Inc., 
Contractor . 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0256         WD       Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2003,   Sunol  Water  Filtration  Plant  -  Modifications 
to  the  Wash  Water  Pond  and  Sludge  Drain  System,  in 
the  amount  of  ^93,000,  to  Stacy  and  Witbeck,  West  Bay 
and  Nationwide,  A  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0257         MR      Awarding  San  Francisco  Municipal  Railway  Contract  No. 

MR-87S,  No.   14  Mission  Line,  between  Main  and  Fourth 
Streets,  Trolley  Coach  Overhead  Reconstruction,  in 
the  amount  of  $2,089,200  to  Kingston  Constructors, 
Inc . ,  Contractor. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0258        MR      Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.   828,   Cable  Car  System  Rehabilitation 
Program,  as  satisfactorily  completed,  and  authorizing 
final  payment  in  the  amount  of  $4,450  to  W.  R. 
Thomason,   Inc.,  Contractor. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


88-134 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

WD       Accepting  the  work  performed  under   San  Francisco 

Water   Department  Contract  No.  WD-1976,   6-Inch  Ductile 
Iron  Main  Installation  in  Francisco,  Pfieffer  and 
Other  Streets,  as  satisfactorily  completed;  approving 
Debit  Contract  Modification  No,  1  in  the  amount  of 
$858.30;  and  authorizing  final  payment  in  the  amount 
of  $20,847.46  to  Vickers  Concrete  Sawing/Uniacke 
Construction,   Inc.,  a  Joint  Venture. 

VOTE :     Ayes  -  Lee ,  Ch iesa ,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0260        E        Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  that  the  position  of  Class  5258,  Senior 
Mechanical  Engineer,  Utilities  Engineering  Bureau,  be 
filled  immediately  per  Section  10,  Subsection  7  of 
the  Annual  Appropriation  Ordinance. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0261        WD      Requesting  the  Controller  to  draw  a  warrant  in  favor 
of  Transamerica  Insurance  Company,  in  the  amount  of 
$177,884.61,   in  full  settlement  of  claim  against  the 
San  Francisco  Water  Department  arising  from  property 
damage  sustained  following  a  12-inch  water  mam  break 
on  Stockton  Street  near  Broadway  Street  on  August  26, 
1987. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0262        MR      Authorizing  the  Municipal  Railway  to  discontinue 

service  on  line  26-VALENCIA  on  Randall  and  Whitney 
Streets  during  the  hours  of  operation  before  9:00 
A.M.  and  after  8:00  P.M.;  and  requesting  the  Board  of 
Supervisors  not  to  disapprove  the  change. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0263        MR      Requesting  Controller's  concurrence  in  amendment  of 
Rules  and  Regulations,   Public  Utilities  Commission 
Revolving  Funds;  and  requesting  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  an  amendment  to 
Chapter  10  of  the  San  Francisco  Municipal  Code  by 
amending  Section  10.150,   increasing  the  Municipal 
Railway  Revolving  Fund  from  $218,516  to  $368,516. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


88-135 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution   was  adopted: 


Requesting  the  Mayor   to  recommend  to  the  Board  of 
Supervisors  a  Supplemental  Appropriation  in  the 
amount  of  $4  million  for  construction  of  the 
expansion  project  at  San  Andreas  Water  Treatment 
Plant . 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Rodis,  seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Supplemental  Appropriation  in  the 
amount  of  ^2,402,024  to  complete  the  replacement  of 
Crystal  Springs  Pipeline  #1  within  the  City  limits, 

VOTE:     Ayes  -  Lee ,  Chiesa,  Rodis 


On  motion  of  Rodis,  seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Hetch  Hetchy  to 
negotiate  and  execute  a  professional  services 
agreement  with  Leedshill-Herkenhof f ,  for  an  amount 
not  to  exceed  $110,000,  for  a  flow  study  of  Mountain 
Tunnel . 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

Authorizing  the  Hetch  Hetchy  General  Manager  to  enter 
into  a  Facilities  Charge  Agreement  with  PG&E,  on 
behalf  of  the  California  Academy  of  Sciences,  to  pay 
for   installation  of  additional  distribution 
facilities  at  the  Steinhart  Aquarium. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

Commending  Lynn  E.  Pio  on  the  occasion  of  his 
retirement,  for  his  25  years  of  service  to  the  City 
and  County  of  San  Francisco, 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


88-136 


On  motion  of  Rodis,  seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

88-0269         FM       Authorizing  the  General  Manager  of  Public  Utilities 
to  submit  the  list  of  Delinquent  Payments  of  the 
Transit  Impact  Development  Fee   {effective  June  30, 
1988)   to     the  Board  of  Supervisors  for  their 
deliberation  and  action. 

VOTE:     Ayes  -  Lee,   Cheisa,  Rodis 


By  common  consent,  the  following  resolution  was 
adopted  in  executive  session: 

88-0270        MR      Settling  the  case  of  Mary  Kay  Stolz  v.  City  And 

County  of  San  Francisco,  Superior  Court  No.  870-439. 

On  motion  of  Rodis,  seconded  by  Chiesa,  the  following 
resolution  was  adopted  in  executive  session: 

88-0271        WD      Settling  the  case  of  James  M.  Schabert  v.  City  and 

County  of  San  Francisco,  San  Mateo  Superior  Court  No. 
305-173 . 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commiss  ion . 


Report  of  the  General  Manager 
Municipal  Railway  Telphone  Center 

Mr     Alan  Siegel,  Assistant  Director,  Community  Affairs,   reported  that 
du;  to  the  loss  of  positions  in  the  telephone  center  at  the  begmnmg 
nf  the  fiscal  year,  a  reduction  from  24  hour-a-day  service  is 
Recommended!'  The  proposal  is  to  operate  two  shifts  until  10:0  p.m. 
After  that  time,  a  recorded  message  would  inform  callers  of  Owl 
service.     Other  assistance  to  the  public  would  be  the  frequency  of 
service  guides  posted  on  transit  shelters  listing  the  first  and  last 
bus,  and  also,   the  printed  schedules. 

Citations 

Mr.  William  G.  Stead,  General  Manager,  Municipal  Railway,  reported 
that  currently  the  department  is  issuing  citations  for  parking 
violations  at  the  rate  of  362  per  week.     If  the  tickets  were  $20. 00 
each     the  department  would  generate  ^376,  000  annually.  Citations 
wm  be  monitored  through  the  Management  By  Objectives  Program. 


******** 


88-137 


Public  Hearing 


Resolution  NO.  88-0250 — Designating  June  30,  1989  as  the  termination 
date  of  the  base  rate  increases  for  San  Francisco  Water  Department's 
retail  and  wholesale  customers  approved  on  May  24,  1988. 

Mr.  Edward  Harrington,  Acting  Assistant  General  Manager,  Finance, 
Public  Utilities  Commission,   stated  that  a  termination,   or  sunset 
clause,  was  requested  by  the  Mayor  and  the  Board  of  Supervisors.  A 
public  hearing  is  required  because  it  is  an  adjustment  to  the  rates. 

President  Lee  opened  the  public  hearing.     There  being  no  comments, 
the  hearing  was  closed, 

******** 


Resolution  No. 88-0262  —  Authorizing  the  Municipal  Railway  to 
discontinue  service  on  line  26-VALENCIA  on  Randall  and  Whitney 
Streets  during  the  hours  of  operation  before  9:00  a.m.  and  after  8:00 
p.m. 

Mr.  Peter  Straus,  Director  of  Planning,  Municipal  Railway,  described 
the  current  route  of  the  26-VALENClA.     He  said  that  staff  met  with 
the  neighbors.     Many  of  them  wanted  the  bus  removed  from  Randall  and 
Whitney  Streets.     Others  needed  the  service  for  shopping  and  other 
mid-day  trips.     Staff  proposed  a  compromise  of  retaining  mid-day 
service  and  removing  early  morning  and  late  night  service. 

Mr.  Oral  Riker  and  Mr.  Randall  Dean  spoke  in  favor  of  the 
compromise.     Mr.  Robert  Black  described  the  traffic  problems  caused 
by  the  bus  on  narrow  streets. 

On  motion  of  Chiesa,  seconded  by  Rodis,  Resolution  No.  88-0262  was 
adopted . 

******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      3:05  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


88-138 


PUBLIC  UTILITIES  COMMISSIOM 

CfT-y  AND  COUMTY  OF  SAN  FBANCISCO 

RESOLUTION  NO.  SS-Q^SO 


WHEREAS    On  May  24,  1988.  the  Public  Utilities  Commission  (PUC)  increased 
the  base  rates  for  water  service  to  the  San  Francisco  Water  Department  s 
(Water  Department)  retail  and  wholesale  water  customers;  and 

WHEREAS    The  PUC  on  June  28.  1988.  by  Resolution  No.  88-0230  designated 
Tuesday.  July  26.  1988.  at  2:00  p.m..  as  the  date  and  time  for  a  Public 
hearing  to  be  conducted  in  Room  282,  City  Hall.  San  Francisco  by  the  PUC  to 
cons  der  the  imposition  of  a  termination  date  to  the  rate  increases  adopted  on 
Say  24!  1988  for  water  service  and  water  supplied  by  the  Water  Department;  and 

WHEREAS,  The  rate  increase  is  based  upon  approved  budget  projections  for 
fiscal  year'l988-89;  and 

WHEREAS,  The  PUC  has  declared  a  water  shortage  emergency  and  created  a 
water  conservation  program  to  deal  with  the  emergency;  and 

WHEREAS    The  rate  increase  includes  a  schedule  of  penalties  and  excess  use 
charges  which  will  be  in  effect  during  the  period  of  the  water  shortage 
emergency;  and 

WHEREAS  The  base  rate  increase  should  remain  in  effect  for  only  so  long 
as  ifnecesUry  to  meet  the  approved  budgeted  needs  of  the  Water  Department; 
and 

WHEREAS    The  schedule  of  penalties  and  excess  use  charges  should  be  in 
effect  for  the  least  amount  of  time  necessary  to  effectuate  the  conservation 
program  required  by  the  water  shortage  emergency;  and 

WHEREAS,  Members  of  the  public  have  been  given       ^PP^^^^I^^^y,^"/^  ^^^^ 
expressed  their  views  on  the  recommended  termination  dates;  therefore,  be  it 

RESOLVED.  That  the  base  rate  ^ "^^ease  shal 1  termi nate  as  of  Jun^ 

and  the  rate  then  in  effect  shall  be  equal  to  the  base  rate  f [^^^  P^'°'.^° 

?he  rate  increase  approved  on  May  24.  1988,  unless  new  rates  are  adopted  prior 
to  June  30,  1989;  and  be  it 

FURTHER  RESOLVED.  That  the  schedule  of  penalties  and  excess  use  charges 
shall  be  discontinued  at  such  time  as  the  PUC  declares  an  end  to  the  water 
shortage  emergency. 


0038f-l 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^  JULY     26  1988 

at  its  meeting  of  ~  


fecretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  couNr*  or  san  francisco 


RESOLUTION  No,  ^^^^^^^(iSl. 


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.   77-0184,  adopted 
April  12,    1977,   payment  of  claims  in  the  amount  of 
$39,846.00,  made  by  the  Municipal  Railway,  month  of 
June,   1988,   per  Revolving  Fund  Direct  Payment  Nos.: 
CL1204  and  Direct  Payment  Nos.:  CLOOOl. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _  JULY  1988 


"Secretary,  Public  Utilities  Commission 


PUeLrC  UTILITIES  COMMISSIOrM 

CHY  AND  COUNTS  Of  SAN  FRANCISCO 


RESOLUTION  No.  88 


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  months  of  April,  May,   and  June,   1988,  of 
charges  for  damages  against  miscellaneous  debtors, 
San  Francisco  Water  Department,   in  the  amount  of  $2,580.09, 
and  one  write-off  debt  in  the  amount  of  $485.25. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

K  'JULY     26  1988 

at  its  meeting  of  —  


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUfOT  OF  SAN  FRANCISCO 


RESOLUTION  No.  ___88  0^53 


RESOLVED  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  Class  Kb)  project  under  the  State  Guidelines  implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call  as 
fol lows : 

San  Francisco  Water  Department  Contract  No.  WD-2006.  8-Inch 
Ductile  Iron  Main  Installation  in  O'Farrell  Street  between  Larkin  Street 
and  Grant  Avenue. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


&crefary, 


0710F 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  Division  of  Safety  of  Dams  (DSOD)  and  the 
subsequent  seismic  study  performed  by  Dames  and  Moore  recommended 
safety  improvements  to  Lower  Crystal  Springs  Dam;  and 

WHEREAS,  The  footbridge  leading  to  Outlet  Tower  #2  in  Lower 
Crystal  Springs  Reservoir  was  determined  to  be  unsafe  in  the 
event  of  a  major  earthquake;  and 

WHEREAS  Under  San  Francisco  Water  Department  Contract  No. 
WD-2027,  the  seismic  upgrade  of  the  footbridge  to  Outlet  Tower 
No.  2  is  to  be  performed;  now  therefore  be  it 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31  Section  31.22  (a)  of  the  San  Francisco  Administrative  Code, 
this  project  is  hereby  determined  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  under  Class  1(b)  as  set 
forth  in  the  permanent  list  of  categorical  exemptions  adopted  by 
the  City  Planning  Commission  on  August  28,  1980,  and  April  16, 
1981;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  San  Francisco  Water  Department  Contract 
No.  WD-2027,  Lower  Crystal  Springs  Operational  Plan-Footbridge 
Upgrade . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


VuhlicutiUties  Commisstorf 


PUBLIC  UTILITtES  COMMISSION 

CITY  *Nl>  COUNT*  OF  SAN  PRANCISCO 

RESOLUTION  No.  0  ■<*'->^ 


WHEREAS.  Under  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-792. 
replacement  of  a  streetlight  yard  for  the  Bureau  of  Light.  Heat  and  Power 
is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
July  7,  1988,  now,  therefore,  be  it 

RESOLVED    That  this  Commission  hereby  awards  Hetch  Hetchy  Water 
and  Power  Contract  No.  HH-792,  in  the  amount  of  $524,443.00  to  Bern 
Construction  Company,  Inc.,  1331  Evans  Avenue.  San  ^/.^"Vh^^f* ^ 
94124  as  the  lowest  responsive  bidder  and  rejects  all  other  bids  for  the 

work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,  'JULY     26  1988 

at  Its  meeUng  of   


0789F 


PUBUIC  UTILITIES  COMMISSION 

<;iT>  AMO  COONIT  or  SAM  FHAHCISCO 

RESOLUTION  No.  ^  


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No. 
WD-2003,  Modifications  to  the  Wash  Water  Pond  and  Sludge  Drain  System  at 
the  Sunol  Filtration  Plant  are  to  be  performed;  and 

WHEREAS.  Bids  for  this  work  were  received  and  opened  publicly  on 
June  30,  1988-/now,  therefore,  be  it 

RESOLVED  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Xftntract  No.  WD-2003,  .^unol  Water  Filtration  Plant, 
Modifications  to  the  Wash  Water  Pond  and  Sludge  Drain  System,  in  the 
amount  of  $93,000.00  to  Stacy  and  Witbeck.  West  Bay  and  Nationwide,  A 
Joint  Venture.  P.O.  Box  880778.  San  Francisco.  California  94188.  as  the 
lowest  responsive  bidder,  and  rejects  the  other  bid  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     26  1988   


at  Its  meeting  of. 


^    Secretary.  Public  Utilities  Commtwston 


PUBLIC  UTILITIES  COMMISSIOhJ 

CTTV  AND  COOWTY  OF  SAN  FfMNCISCO 


88- 


RESOLUTtON  No. 


WHEREAS,  Under  San  Francisco  Municipal  Railway  Contract  No.  875, 
existing  trolley  coach  overhead  facilities  are  to  be  reconstructed  under 
the  Trolley  Coach  Overhead  Program,  with  state  and  federal  financial 
assistance;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
June  28,  1988;'now.  therefore,  be  it 

RESOLVED  That  this  Commission  hereby  awards  San  Francisco 
Municipal  Railway  Contract  No.  875,  No.  14  Mission  Line  between  Main  and 
Fourth  Streets,  Trolley  Coach  Overhead  Reconstruction  in  the  amount  ot 
$2  089  200.00  to  Kingston  Constructors  Inc..  600  Alabama  Street,  San 
Francisco,  California  94110,  as  the  lowest  responsive  bidder  and  rejects 
the  other  bid  submitted  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  JULY     26  1988 

at  Its  meeting  of  ,  


(2.  S^^AUy) 

b/if  Utilities  Commission 


Secretary,  Public  Utilities  Commissi* 

0782F 


PUBLIC  UTILITIES  OOMM ISSIO tsi 

OTV  AND  COUMTV  OP  SAN  FRANCISCO 


RESOLUTION  No.      88  0<<^.lj8 


RESOLVED.  That  the  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  828.  Cable  Car  System  Rehabilitation 
Program,  as  completed  and  authorizes  final  payment  in  the  amount  of 
$4,450  to  the  Contractor.  W.R.  Thomason.  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^^^^ — ^  ^  1988  -rr  — -r-j — —,  

'^Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTV  OF  SAM  FHAMCI5CO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
San  Francisco  Water  Department  Contract  No.  WD-1976,  6-Inch  Ductile  Iron 
Main  Installation  in  Francisco,  Pfieffer  and  Other  Streets,  as 
satisfactorily  completed;  approves  Debit  Contract  Modification  No.  1  in 
the  amount  of  $858.30;  and  authorizes  final  payment  in  the  amount  of 
$20,847.46  to  the  Contractor  Vickers  Concrete  Sawing/Uniacke 
Construction,  Inc.,  a  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  ^eetin,  of  JlJLY_^im 


Secrptary,  Pubdic  Utilities  Commi^ion 


0783F 


ciTv  AND  cou^f^y■  oe  san  francisco 


RESOLUTION  No.  8S  Q^tjO 


WHEREAS,  The  incumbent  Major  Gates  in  the  position  of  Senior 
Mechanical  Engineer  of  the  Utilities  Engineering  Bureau  of  the 
PUC  will  retire  on  August  5,  1988,  with  fifty  two  (52)  days  of 
vested  sick  leave  credits  for  which  he  is  entitled  to 
compensation ;  and 

WHEREAS,  Normally,  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  sick  leave  credits  cannot  be  made  until 
such  payment  has  been  recovered  from  appropriations  made  for 
personal  services,  except  where  Department  requirements  are  such 
that  said  position  must  be  filled  immediately;  and 

WHEREAS,  The  vacancy  of  this  position  over  a  long  period  of 
time  will  deprive  the  UEB  of  critical  management  resources  and 
would  adversely  affect  the  Bureau's  mechanical  engineering 
capabilities;  now  THEEIEFORE,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be 
filled  immediately  per  Section  10,  Subsection  7  of  the  Annual 
Appropriation  Ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  .eetin,  of  JyiLlOSB  


ee^tarv^Pufmc  Utilities  CommisWion 


PUBLIC  UTICITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FHANCISCO 


RESOLUTION  Na    88  O'^^l. 


RESOLVED,   that  on  reconmiendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department,   the  Manager  of  the  Claims  and  Contracts 
Bureau,   and  the  City  Attorney,   this  Commission  approves  and  hereby 
requests  the  Controller  to  draw  a  warrant  in  favor  of  Transamerica 
Insurance  Company  in  the  amount  of  $177,884.61,   in  full  settlement  of 
the  claim  against  the  San  Francisco  Water  Department  arising  from 
property  damage  sustained  following  a  twelve-inch  water  main  break  on 
Stockton  Street  near  Broadway  Street,   on  August  26,  1987. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of 


JULY      9.n  WAR 


PUBLIC  UTILITIES  COMMISSION 

ctrr  AND  coutrrt  oe  san  fjwicisco 


RESOLUTION  No.  ^SB-Q'^^^ 


WHEREAS,   the  Municipal  Railway  has  operated  the  outbound  26-Line  since 
1982  in  the  Falrmount  Heights  neighborhood  via  Chenery,  Randall,  Whitney  and 
Chenery  Streets;  and 

WHEREAS,  many  residents  have  requested  that  service  be  changed  to  operate 
either  less  often  or  not  at  all  on  Randall  and  Whitney  Streets;  and 

WHEREAS,  other  residents  have  requested  that  service  be  retained  in  order 
for  them  to  have  access  to  shopping  and  to  satisfy  other  basic  travel  needs; 
and 

WHEREAS,  this  matter  was  discussed  at  a  neighborhood  meeting  on  18  May  88 
at  Fairmount  School  attended  by  approximately  70  neighborhood  residents;  and 

WHEREAS,  illegal  parking  frequently  Interferes  with  coach  operation  via 
Randall  and  Whitney,  particularly  in  evening  hours;  and 

WHEREAS,  a  majority  of  those  present  supported  a  proposal  to  request  Muni 
to  operate  the  current  route  only  from  9:00  AM  to  8:00  PM;  now  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway  to 
operate  the  26-VALENCIA  as  follows  during  hours  of  operation  before 
approximately  9:00  AM  and  after  approximately  8:00  PM: 

Southbound  on  its  current  route  to  30th  Street  and  Chenery  Street  and 
then  via  Chenery  Street  to  the  intersection  of  Chenery  and  Whitney 
streets  and  then  continuing  on  its  current  route; 

and,  be  it  further 

RESOLVED,  That,  in  order  to  permit  service  as  described  above,  present 
service  on  line  26-VALENCIA  on  Randall  and  Whitney  Streets  be  discontinued 
during  hours  of  operation  before  9:00  AM  and  after  8:00  PM;  and,  be  it  further 

RESOLVED,  That  this  Commission,  in  accordance  with  Section  3.595  of  the 
City  Charter,   respectfully  requests  the  Board  of  Supervisors  not  to  disapprove 
the  partial  discontinuance  of  service  on  line  26-VALENCIA  on  Randall  and 
Whitney  Streets. 


5  01  OP 


/  hereby  cerHfy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Ctrv  *NO  COVNT\  OF  SAM  FRANCISCO 


RESOLUTION  Not  


WHEREAS,  PUC  Claims  Section  has  the  authority  to  settle  individual 
claims  up  to  $15,000  which  ate  paid  through  the  Municipal  Railway 
Claims  Revolving  Fund;  and 

WHEREAS,  This  revolving  fund  has  a  limit  of  $150,000  which  was  last 
adjusted  in  February  1986;  and 

WHEREAS,  The  $150,000  limit  is  insufficient  to  permit  the  timely 
processing  of  approved  claims  which  often  times  results  in  long 
delays  for  claimants;  and 

WHEREAS,  The  Municipal  Railway's  FY88/89  budget  includes  an 
additional  $150,000  in  the  revolving  fund  line  item  which  increases 
the  limit  up  to  $300,000;  and 

WHEREAS,  Any  increase  to  the  revolving  fund  requires  an  amendment  to 
the  Administrative  Code  Revolving  Fund  Rules  and  Regulations;  now, 
therefore,  be  it 

RESOLVED,     That  this  Commission  approves  and  hereby  requests  the 
Controller's  concurrence  in  amendment  of  Rules  and  Regulations, 
Public  Utilities  Commission  Revolving  Funds  as  identified  in 
Attachment  A;  and,  therefore  be  it  further 

RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  an  amendment  to  Chapter  10,  of  the  San 
Francisco  Municipal  Code  by  ammending  Section  10.150  increasing  the 
Municipal  Railway  Revolving  Fund  from  $218,516  to  $368,516. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     26 1988   

at  its  meeting  of  .  ~  


Secretary.  Public  Utilities  Commissi 


RUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS.  The  Water  Department  Capital  Improvement  Program 
includes  the  San  Andreas  Water  Treatment  Plant  Expansion;  and 

WHEREAS,  The  Water  Department,   in  conjunction  with  the 
Utilities  Engineering  Bureau  and  Bureau  of  Finance,   has  assessed  the 
scope,   preliminary  cost  estimates  and  preliminary  schedule  of 
objectives  needed  for  all  phases  of  the  project;  and 

WHEREAS,  The  voters  of  San  Francisco  approved  the  sale  of 
Revenue  Bonds  in  1984  to  fund  this  project  and  funding  for  the 
planned  capital  activities  has  been  available  from  the  sale  of  these 
Revenue  Bonds  since  November,   1985;  and 

WHEREAS.  A  supplemental  appropriation  was  approved  to  design 
and  construct  the  expansion  of  the  existing  San  Andreas  Water 
Treatment  Plant  at  a  cost  of  $14.3  million;  and 

WHEREAS,   An  additional  $4  million  is  needed  to  meet  the  budget 
as  set  forth  in  the  1987  Water  Revenue  Refunding  Bond  Official 
Statement  approved  by  Public  Utilities  Commission  Resolution  87-0364 
dated  September  8.   1987;     now.   therefore,   be  it 

RESOLVED,   That  the  Public  Utilities  Commission  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  Supplemental 
Appropriation  of  $4  million  for  the  construction  of  the  expansion 
project  at  San  Andreas  Water  Treatment  Plant. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY      26  !988 


at  its  meeting  of. 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AHO  COUNTY  OF  SAN  FRAMCI5CO 

RESOLUTION  No.  0<#tj^ 


WHEREAS,  Crystal  Springs  Pipeline  No.  1  is  currently  inoperative  due 
to  corrosion  and  the  inability  to  hold  water  under  pressure;  and 

WHEREAS,  The  Water  Department  is  committed  to  placing  this  line  back 
in  operation;  and 

WHEREAS,  The  Water  Department  requests  that  the  surplus  funds  from 
the  1972  Water  General  Obligation  Bonds  be  transferred  to  a  newly  created 
project,  (Main  Replacement  -  32-868-112-01)  in  order  to  complete  the 
replacement  of  Crystal  Springs  Pipeline  No.  1  within  the  City  limits;  and 

WHEREAS,  Sufficient  surplus  funds  are  available  from  the  1972  Water 
General  Obligation  Bond  fund  to  complete  Crystal  springs  Pipeline  No.  1;  now, 
THEREFORE  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend  to  the 
Board  of  Supervisors  a  Water  Department  supplemental  Appropriation  in  the 
amount  of  $2,402,024  to  complete  the  replacement  of  Crystal  Springs  Pipeline 
No.  1  within  the  City  limits. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^^^^  ^  ,  1988 


^^ecretary,  PublTcVtilities  Commissid^ 


>J*"   

PUBLIC  UTILITIES  COM  MISSION 


RESOLUrrON  No. 


WHEREAS,  This  Conimission,  by  its  Resolution  No.  86-0296 
dated  July  11,  1986,  authorized  the  General  Manager  of  Hetch 
Hetchy  to  request  proposals  from  consultants  to  conduct  a  flow 
study  of  Mountain  Tunnel;  and 

WHEREAS,  After  thorough  evaluation  of  all  proposals  and  oral 
interviews,  the  Selection  Committee  recommended  the  employment  of 
Leedshill-Herkenhoff ,  Inc.  to  provide  the  required  professional 
services;  now,  be  it  therefore 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager,  Hetch  Hetchy  to  negotiate  and  execute  a  professional 
services  agreement  with  Leedshill-Herkenhof f  for  an  amount  not  to 
exceed  $110,000  for  a  flow  study  of  Mountain  Tunnel. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  US  meeHn,  of  J^LY        26  1988 


PUBLIC  UTILITIES  COMMISSIOM 

Cfr>  ANO  COUNTY  OF  SAN  FRANCISCO 

88— 0:2b7 

RESOLirriON  No    


WHEREAS,  The  California  Academy  of  Sciences  wishes  to  increase  its 
electrical  service;  and 

WHEREAS,  The  Academy  is  served  by  Hetch  Hetchy  utilizing  PG&E 
facilities ;  and 

WHEREAS,  The  additional  service  will  require  additional  construction 
costs  by  PG&E;  and 

WHEREAS,   PG&E  is  entitled  to  recover  these  differential  costs  from  the 
Academy;  and 

WHEREAS,  The  Academy  of  Sciences  has  agreed  to  bear  all  costs  arising 
from  this  agreement;  and 

WHEREAS,  The  contract  under  which  the  Academy  is  served  is  between  Hetch 
Hetchy  and  PG&E;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Hetch  Hetchy  General 
Manager  to  enter  into  a  facility  charge  agreement  with  PG&E  on  behalf  of  the 
California  Academy  of  Sciences  to  pay  for  this  increase  in  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

 JULY     26  1988 


at  its  meeting  of. 


Secretary, 


\ry,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIOfM 

Cirv  AND  COONrV  OF  SAN  FRANCISCO 

RESOLUTION  No.   ^  ^    


WHEREAS,  The  Public  Utilities  Commission,  on  the  occasion  of  the 
Retirement  of  Lynn  E.  Pio,  wishes  to  express  its  appreciation  for  his  25 
years  of  Service  with  the  City  and  County  of  San  Francisco,  most  of 
which  have  been  associated  with  the  Municipal  Railway  and  the  Utilities 
Engineering  Bureau;  and 

WHEREAS.  Lynn  E.  Pio  has  achieved  the  respect  of  his  colleagues  for 
his  years  of  performance  as  Secretary  of  the  City  Planning  Commission 
before  coming  to  the  Public  Utilities  Commission  and  as  PUC  and  UEB  s 
Environmental  Coordinator  and  Project  Manager;  and 

WHEREAS,  Through  a  very  special  effort  that  was  accomplished  in 
twenty  months,  Mr.  Pio  as  Project  Manager  for  the  60  Million  dollar 
Cable  Car  System  Rehabilitation  project  leaves  as  his  true  legacy  to  the 
city  10  miles  of  new  cable  car  track,  restored  cable  cars  and  an  entire 
new  cable  car  barn  behind  the  historic  brick  walls  at  Washington  and 
Mason  Streets,  now  therefore,  be  it 

RESOLVED,  That  the  members  of  the  Public  Utilities  Commission,  with 
sincere  appreciation,  hereby  commend  Lynn  E.  Pio  for  his  service  to  this 
Commission  and  to  the  City  and  County  of  San  Francisco;  and,  be  it 
further 

RESOLVED,  That  this  Commission  submits  its  thanks  for  his 
accomplishments  and  extends  best  wishes  for  his  good  health  and 
happiness  for  many  years  to  come. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„.     ,  JULY     26  1988 

at  Its  meeting  of  ^ 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIOM 

CJTV  AND  COUWT-r  OF  SAN  FWAMCISCO 


RESOLUTION  No. 


WHEREAS,  Section  38.11  of  the  Administrative  Code  provides  for  the 
imposition  of  special  assessment  liens  on  projects  which  are  delinquent 
on  payment  of  the  Transit  Impact  Development  Fee,  and 

WHEREAS,  the  General  Manager  of  the  Public  Utilities  Commission  has 
determined  that  on  June  30,   1988,  there  were  six  properties  in  the  City 
and  County  of  San  Francisco  that  had  not  paid  the  Transit  Impact 
Development  Fee.  within  60  days  of  a  second  request  for  payment  of  the 
Fee ,  and 

WHEREAS,  the  General  Manager  of  the  Public  Utilities  Commission  is 
required  to  submit  a  list  of  such  properties  to  the  Board  of  Supervisors 
for  their  review,  decision,  and  action;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  submit  the  list 
of  Delinquent  Payments  of  the  Transit  Impact  Development  Fee  (effective 
June  30,  1988)  to  the  Board  of  Supervisors  for  their  deliberation  and 
action. 
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/  hereby  cerUfy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JULY     2S  1988 

at  its  meeting  of  —  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMIVl ISiSIOlM 

crrr  and  count*  of  san  thancisco 


No.  .  — 


WHEREAS,       The  City  Attorney  has  recommended  that  the  litigation 
entitled  Mary  Kay  Stolz  v  City  and  County  of  San  Francisco,  Superior 
Court  No.   870-439,   be  settled  for  the  amount  of  $1,000,000.00;  and 

WHEREAS,       Such  settlement  is  in  the  best  interest  of  the  City 
and  County  of  San  Francisco,   now,   therefore,   be  it 

RESOLVED,       That  this  Commission  approves  settlement  of  said 
litigation  in  the  amount  of  $1,000,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  its  n,eetin,  of  ^  


Sirrrctiirv.  Public  Utilities  Commissidh 


PUBLIC  UTILITIES 

CrrV  AND  COUNTY  OF  s. 


RESOLUTION  I 


RESOLVED,   that  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department,   the  Manager  of  the  Claims  and  Contracts 
Bureau,   and  the  City  Attorney,   this  Commission  approves  and  hereby 
requests  the  Controller  to  draw  a  warrant  in  favor  of 

James  M.   Schabert  in  the  amount  of  $200,000.00,   in  full  settlement  of 
the  claim  against  the  San  Francisco  Water  Department  arising  from 
personal  injury  and  property  damage  sustained  following  a  vehicular 
accident  at  Millbrae  Avenue  near  El  Camino  Real,   in  Millbrae, 
California,   on  January  6,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


^  ^Secretary,  Public  Utilities  Commission 


Water   de:f=  artivi  em-t 


MEMORANDUM 


July  28,  1988 

General  Manager,   Public  Utilities  Commission 
General  Manager  and  Chief  Engineer 
Monthly  Report  of  June  Activities 


OPERATIONS 


Storage.     The  month-end  status  of  local  storage  reservoirs  is  shown 
on  the  accompanying  figure  1.     The  storage  levels  in  the  Peninsula 
Division  reservoirs  at  the  end  of  June  amounted  to  19.9  billion 
gallons  or  67%  of  capacity.     This  is  slightly  less  than  the  20.3 
billion  gallons  or  68%  of  capacity  in  storage  at  the  end  of  May. 
For  the  Suburban  system  as  a  whole,   storage  amounted  to  42.5  billion 
gallons  and  55%  of  capacity  compared  to  43.7  billion  gallons  and  56% 
of  capacity  at  the  end  of   last  month. 

Production.     Water  supplied  by  Hetch  Hetchy  and  the  production  of 
local  water  treatment  plants  are  shown  on  the  accompanying  figure  2. 

Consumption.     Gross  water  deliveries  to  San  Francisco  customers  and 
the  suburban  area  are  displayed  on  the  accompanying  figure  3. 


DATE: 
TO: 
FROM: 
SUBJECT: 


Water  SuppIv 


1.  Hetch  Hetchy  water   import:     An  average  of   254.8  million 
gallons   per  day   (MGD)    for  the  month  of  June. 

2.  Sunol  Valley  Filtration  Plant  treated  23.8  MGD. 
San  Andreas  Filtration  Plant  treated  30.3  MGD. 

3.  Consumption  (MGD  average): 

June  1988  -  280.0)  21.5  percent  less 

June  1987  -  356.7) 

June  1988  -  280.0)  21.1  percent  less 

June  1977  -  355.1) 

12  months  preceding 

July  1,    1988     -     278.0)  3.2  percent  less 

July  1,    1987     -  287.2) 

4.     Storage  (million  gallons)   as  ot  July  1: 


1987 


1988 


Increase 
-  Decrease 


%  Full 
Capacity 


Alameda  Div.    (Capacity  48.014) 


21,737 


22,576 


839 


47 


Peninsula  Div.    (Capacity  29.783) 


13,656 


19,947 


6,291 


67 


Total   (Maximum  Capacity  77.797) 


35,393 


42, 523 


7,130 


55 
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COMTINUING  PROGRAMS 


Net   Paying  Sales 


June  Fiscal  Year 

1988  To  Date 


;^Ctual      *  $4,4  69.  148  $53,768,772 

Estimated  5,647,950  55,500,000 

Increase/(Decrease)  (1,178,802)  (1,731,228) 

Increase/Decrease  (%)  (20.9)  (3.1) 

*  Preliminary  figures  used. 

Leases  and  Permits.     By  the  terms  of  their  leases,   royalties  or 
percentage  of  revenue  received  for  the  month  of  June  are  as 
follows : 

Santa  Clara  Sand  and  Gravel  $41,153.91 
Sunol  Golf  Course  23,370.49 
Crystal  Springs  Golf  Course  20,955.44 
Mission  Valley  Rock  51,560.15 


Vehicular  Accidents.  During  the  month  of  June  there  were  10 
accidents,   5  of  which  were  possibly  avoidable. 


Industrial  Accidents.  There  were  10  lost-time  injuries  in  June. 
There  is  a  total  of  55  for  the  calendar  year. 


Flushing.  The  flushing  program  has  been  suspended  for  the 
duration  of  the  drought. 
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r.UNIllLY  STATUS  RLPUIM" 


COrniiACT  PREPARATION 


JUNE.  1988  

PUEPAREU  BY:     T.  DICKERMAN 


PROJECT 

EST. 

EST. 

PEUCEfir 
COMPLETE 

Sclietlul  Gtl 
completion  of 

REMARKS 

LGTti. 

COST  . 

1 

1l)is 
lontli 

loloi 

Ploiis  &  Specs. 

8-Inch  Main  in  O'Farrell  Street, 
Larkin  Street  to  Grant  Avenue 

3,850 

1,155,000 

5 

100 

June,  1988 

Main  Replacement 

;I 

B-Inch  Main  in  Taylor  Street,  Golden. 
Gate  to  Sutter  and  Pine  to  Washington 

3,700 

1,110,000 

3 

98 

July,  1988 

( Rpv  i  s  ed ) 

\  X\  t  V       ^  ^  / 

Main  Replacement 

13 

i2-Inch  Main  in  Mission  Street, 
Cotter  to  Onondaga 

2,500 

300,000 

15 

80 

July,  1988 
(Revised) 

Feeder  Main 

i) 

8-Inch  Main  in  Hamilton,  Dwight, 
Brussels  and  Ordway  Streets 

2,400 

280,000 

30 

90 

July,  1988 
(Revised) 

Main  Replac eme n t 

i! 

8-Inch  Main  in  Polk  Street.  Ellis 
Street  to  ClaQr  Street 

4,700 

998,000 

10 

23 

September,  1988 
( Revised ) 

Main  Replacement 

li 

J-Inch  Main  in  Broadway  Street, 
aguna  Street  to  Van  Ness  Avenue 

1,850 

:  350,000 

1 

23 

30 

September,  1988 
(Revised) 

Main  Replacement 

!n 
*u 

Inch  Main  in  Francisco,  Leavenworth 
^stnut,  Lombard,  Greenwich  Streets 



3,000 

510,000 

5 

20 

September,  1988 

Main  Replacement 

J2-Inch  Main  in  Fillmore  Street, 
^^Sht  Street  to  Ellis  Street 

3,800 

608,000 

25 

40 

September ,  1988 

Feeder  Main 

Figure  1 
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GROSS  WAiLR  DELIVERIES 
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MINUTES 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 
Room  282,  City  Hall 
2:00  P.M. 
August  9,  1988 

COMMISSIONERS 
H.  Welton  Flynn,  President 
Arthur  V.  Toupin,  Vice  President 


Jeffrey  Lee 


Sherri  Chiesa 


Rodel  E .  Rodis 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Dean  W.  Coffey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


88-139 


Call   to  Order:     2:05  P.M. 


Present:       Commissioner  H.  Welton  Flynn,  Commissioner  Jeffrey  Lee, 
Commissioner  Sher r i  Chiesa 

Commissioner  Rodel  E.  Rodis  arrived  at  2:10  P.M. 
Excused:       Vice  President  Arthur  V.  Toupin 

At  2:55  P.M.  Commissioner  Flynn  was  excused  and  Commissioner  Lee 
presided  for  the  remainder  of  the  meeting. 

On  motion  of  Lee,  seconded  by  Chiesa,  the  Minutes  of  the  Special 
Meeting  of  July  20,  and  the  Regular  Meeting  of  July  26,  1988  were 
approved . 


RESOLUTION 
NO. 

On  motion  of  Lee,   seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0272     MR        Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totaling  $78,508.82. 

VOTE:     Ayes  -  Flynn,   Lee,   Chiesa,  Rodis 


On  motion  of  Lee,   seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0273     MR        Approving  compromise  settlements  in  the  amount 
of  $6,183.67  and  collections  in  the  amount  of 
$36,474.61,   for  payment  of  damage  claims  which 
the  Municipal  Railway  has  against  miscellaneous 
debtors  for   the  month  of  July,  1988. 

VOTE:     Ayes  -  Flynn,   Lee,   Chiesa,  Rodis 


On  motion  of  Lee,   seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0274     BLHP     Approving  collections  for  the  months  of  April, 
May  and  June  1988,  of  charges  for  damages 
against  miscellaneous  debtors,  Bureau  of  Light, 
Heat,  and  Power,   in  the  amount  of  $7,986.47  and 
one  write-off  debt  in  the  amount  of  $4,431.71. 

VOTE:     Ayes  -  Flynn,   Lee,   Chiesa,  Rodis 
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On  motion  of  Lee,    seconded  by  Rodis,  the 

following  resolution  was  adopted:  - 

88-0275     WD       Awarding  San  Francisco  Water  Department  Contract 
No.  WD-1997,   8-Inch  Ductile  Iron  Main 
Installation  in  the  net  amount  of  $361,000  to 
Ranger  Pipelines,   Inc.  and  A,  Ruiz  Construction 
Co.  and  Associates. 

VOTE:     Ayes  -  Flynn,  Lee,  Chiesa,  Rodis 


On  motion  of  Lee,  seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0276     MR      Accepting  the  work  performed  under  Municipal 

Railway  Contract  No.  MR-977,  Presidio  Division: 
Modifications  to  HVAC  System,  Transportation 
Training  Center  as  satisfactorily  completed  and 
authorizing  final  payment  in  the  amount  of 
$5,970.78  to  the  Contractor,  Van  Mulder  Sheet 
Metal,  Inc. 

VOTE:     Ayes  -  Flynn,  Lee,  Chiesa,  Rodis 


On  motion  of  Lee,   seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0277     WD       Accepting  the  work  performed  under  Water 

Department  Contract  No.   1981,  Repaying  of  Street 
and  Sidewalk  openings,   as  satisfactorily 
completed;   approving  Debit  Contract  Modification 
No.   9   in  the  amount  of  $117,760.40  and 
authorizing  final  payment  in  the  amount  of 
$120,463.60   to  the  Contractor,  San  Francisco 
Grinding  Co. ,  Inc. 

VOTE:     Ayes  -  Flynn,  Lee,   Chiesa,  Rodis 


On  motion  of  Lee,   seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0278     MR      Confirming  that  an  emergency  condition  exists  in 
order  to  provide  for  the  most  expeditious  and 
prompt  repair  and  certification  of  vehicles 
operated  by  the  Overhead  Lines  Department  of  the 
Municipal  Railway,   and  authorizing  the 
expenditure  of  $20,000  for  this  purpose. 

VOTE:     Ayes  -  Flynn,   Lee,  Chiesa,  Rodis 


At  2:55  P.M.  Commissioner  Flynn  was  excused  and  Commissioner 
Lee  presided  for   the  remainder  of  the  meeting. 
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On  motion  of  Rodis,    seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

88-0279     GM       Adopting  the  San  Francisco  Municipal  Railway 

Short-Range  Transit  Plan  and  Capital  Improvement 
Program  for  1988-93. 

VOTE:     Ayes  -  Lee ,  Chiesa,  Rod is 


On  motion  of  Chiesa,  seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0280     MR      Expressing  appreciation  and  commending  Mr. 

Nicholas  Gvozdich  for  33  years  of  safe  driving. 

VOTE :     Ayes  -  Lee,   Chiesa ,  Rodis 


On  motion  of  Chiesa,   seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0281     MR      Authorizing  Municipal  Railway  to  transfer 

$100,000  from  Maintenance  Object  109   to  the 
Mayor's  Community  Development  Agency  to  extend 
the  contract  period  to  June  30,   1989   in  order  to 
fund  the  services  of  the  San  Francisco 
Conservation  Corps  in  graffiti  removal  from 
Municipal  Railway  vehicles  and  facilities. 

VOTE:     Ayes  -  Lee,   Chiesa,  Rodis 


On  motion     of  Chiesa,   seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0282     FM       Authorizing  the  Acting  Assistant  General  Manager 
for  Finance,   in  cooperation  and  consultation  with 
the  City  Risk  Manager,   to  develop  and  implement  a 
comprehensive  insurance  program  for  the  Municipal 
Railway,   said  insurance  program  to  be  funded 
through  the  existing  insurance  appropriation 
contained  within  the  fiscal  year  1988-89 
Municipal  Railway  budget. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Rodis,   seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

88-0283     MIS     Authorizing  the  Public  Utilities  Commission 
General  Manager   to  enter   into  a  contract 
modification  with  Dynasty  Systems,   Inc.  for 
technical  consulting  for  a  period  not  exceeding 
12  months  and  $90,000. 

VOTE:     Ayes  -     Lee,  Chiesa,  Rodis 
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On  motion  of  Rodis,   seconded  by  Chiesa,  the 
following   resolution  was  adopted: 

88-0284     MIS     Authorizing  the  Public  Utilities  General  Manager 
to  enter   into  a  contract  modification  with 
Information  Systems  Associates  for  technical 
consulting,  for  a  period  not  to  exceed  12  months 
and  $140,000. 

VOTE:     Ayes  -  Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,   seconded  by  Rodis,  the 
following  resolution  was  adopted: 

88-0285     MIS    Authorizing  the  Public  Utilities  Commission 
General  Manager  to  enter  into  a  contract 
modification  with  RC  Research  and  Associates,  for 
an  amount  not  to  exceed  $85,000  at  an  hourly  rate 
of  $45.00,   funded  by  a  grant  from  the  U.S.  Urban 
Mass  Transportation  Administration . 

VOTE:     Ayes  -  Lee,   Chiesa,  Rodis 


Copies  of  the  above  resolutions  are  on  file  in 
the  office  of  the  Secretary  of  the  Public 
Utilities  Commission . 

******** 

Report  of  the  General  Manager 
Consulting  Services 

Mr.   Richard  Brandt,   Manager,   Engineering  Services,  Utilities 
Engineering  Bureau,   described  the  Bureau's  use  of  consultants 
and  stated  that  37  percent  of  design  production  is  performed 
in -house ,   50  percent  is  done  by  consultants ,  and  13  percent  is 
UEB  supported.     The  goal   is  to  do  75  percent  of  the  work 
in-house  and  only  use  consultants  for  special  expertise.  With 
an  increase  in  staff  of  22  people,   the  Department  could  do  60 
percent  of  the  work  by  next  year. 

******** 

President  Flynn  was  excused  at  2:55  P.M.     Commissioner  Lee 
presided  for  the  remainder  of  the  meeting. 

******** 

Resolution  No.   88-0279  —  Adopting  the  San  Francisco  Municipal 
Railway  Short-Range  Transit  Plan  and  Capital  Improvement 
Program  for  1988-93. 

Mr.   James  Nelson,   Project  Manager,   Short-Range  Transit  Plan, 
described  the  plan  for  growth  of  the  Municipal  Railway  to  the 
year  2000.     Ms.  Gail  Bloom,  Financial  Planning  Manager,  PUC, 
outlined  the  cost  of  the  Capital  Improvement  Program,  which 
totals  $550  Million.     Ms.   Kathleen  Kelley,  Principal 
Administrative  Analyst,   discussed  the  projected  operating 
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budget  over   the  next   five  years,   assuming  that  current  service 
levels   are  maintained  and   that  growth  occurs   in  accordance  with 
the  Capital  Improvement  Program,     The  shortfall  is  projected  to 
be  $30  Million. 

Mr,   Ray  Antonio,   Secretary-Treasurer  of  the  Transport  Workers 
Union ,  Local  2  5  0A ,   requested  a  higher  priority  for  the  operator 
restroom  project   (Project  #17)  .     Mr.  Bobbie  Brown,  President, 
Transport  Wor kers  Union ,  Local  25 OA,  spoke  in  opposition  to 
Project  #25,  proof  of  payment. 

Ms .  Bloom  stated  that  the  Metropolitan  Transportation 
Commission  gave  the  operator  restroom  project  a  low  priority 
and  it  is  not  eligible  for  many  other  funding  sources,  Mr. 
William  G .  Stead ,  General  Manager,  Municipal  Railway ,  said  that 
the  Department  rents  restroom  facilities  from  restaurants  and 
service  stations  for  about  $50.00  per  month.     It  has  been 
difficult  to  convince  neighborhoods  to  allow  restroom  stations 
in  the  neighborhoods .     There  is  an  added  cost  for  ma intenance 
of  City-owned  facilities  versus  renting  from  an  existing 
establishment . 

Regarding  the  proof  of  payment  program,  Mr.  Edward  Harrington, 
Acting  Assistant  General  Manager,   Finance,   stated  that  the  fare 
box  project  was  written  prior  to  the  tabling  of  the  proof  of 
payment  program.     The  wording  would  be  revised  to  delete 
reference  to  the  proof  of  payment  program. 


Public  Comments 

Mr.   David  Pilpel  inquired  about  the  status  of  two  issues  which 
were  raised  at  the  Municipal  Railway  fare  hearing  — 
enforcement  of  bus  zones  and  a  low-income  pass. 

Regarding  the  bus  zones,  Mr.   Coffey  replied  that  the  Municipal 
Railway  is  in  the  process  of  getting  its  personnel  deputized  to 
issue  tickets.     Concerning  the  low- income  pass ,   staff  is 
preparing  a  report  for  presentation  to  the  Commission. 


******** 


******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED: 


3:40  P.M. 


ROMAINE   A.  BOLDRIDGE 
Secretary 
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PUBLIC    UTILITIES  COMMISSION 
CITY    AND    COUNTY    OF    SAN  FRANCISCO 


Resolution  No.      HN— O^'^k!  8-9-88 

RESOLVED ,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No,  Accident  PI/ 

Claimant  &  Prayer        Type  Date  PD  Settlement 

Non-litigated  Settlements 


None 


Litigated  Settlements 
N  one 

Judgments 

Russell  Mayer  85B0279-4       10-1  9-   1-85  A  $78,508.82 

$1 , 000 ,000 .00 
(Settlement  includes  Costs  of  $1,255.61) 


$78,508.82 


Total  Settlements:  (1) 


Index      •  632091       Sub-object  1450 


I  hereby  certify  that  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  August  9,  1988, 


RomS-i'ne  A.   Boldridge,  Secreta'ry 

8-9-88 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTS  OF  SAN  FRANCISCO 


RESOLUTION  No  88  0^73 


RESOLVED,     That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  Department  Managers 
and  the  City  Attorney,  hereby  approves  compromise  settlements 
Month  of  July  1988  total  amount  billed:     $7,902.08  total 
compromise  settlement:     $6,183.67     and  approves  collections 
Month  of  July  1988,  amount  of     $36,474.61     for  payment  from 
miscellaneous  debtors,  per  lists  dated  July  31.  1988. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  AUGUST    9  T9ftft 

at  its  meeting  of  ^  ^  ^^'^^ 


retary,  Public  Utilities  Commissi' 


PUBLIC  UTILITIES  COMMISSION 

CfT*  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  months  of  April,  May,   and  June,   1988,  of 
charges  for  damages  against  miscellaneous  debtors.   Bureau  of 
Light,  Heat,   and  Power,   in  the  amount  of  $7,986.47,   and  one 
write-off  debt  in  the  amount  of  $4,431.71. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    AUGUST    ,9  1988 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CftY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  y^^^^  ^^VS 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD- 1997,  8-Inch  Ductile  Iron  Main  Installation 
in  Post  Street  between  Powell  Street  and  Market  Street  in  the  net 
amount  of  $361 . 000 . 00  to  Ranger  Pipelines ,  Inc .  and  A.  Ruiz 
Construction  Co.  and  Associates,  AJV,  2010  Ocean  Avenue,  Suite  E.  San 
Francisco,  CA  94127,  as  the  lowest  responsive  bidder  and  rejects  all 
other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  its  meeting  of  AUGUST      9  1988 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  COUNTY  of  san  phancisco 


RESOLUTION  No.  ^^:^'riOii!Zfi 

RESOLVED,   That  this  Commission  accepts  the  work,  performed  under 
Municipal  Railway  Contract  No.   MR-977,   Presidio  Division: 
Modifications  to  HVAC  System,  Transportation  Training  Center  which 
is  funded  under  Fund  Group  31-720-601732-189-03.   FMS  Account  No. 
920741,   as  satisfactorily  completed;  and  authorizes  final  payment  in 
the  amount  of  $5,970.78  to  the  Contractor,  Van-Mulder  Sheet  Metal. 
Inc.,   2919  -  7th  Street,  Berkeley,  CA  94710. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  us  n,eeHn,  of  AUGUST      9   ^1988  /;//•/  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na         8^  Qx^W 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.   1981,  Repaving  of  Street  and  Sidewalk 
Openings  for  the  San  Francisco  Water  Department  for  the  Fiscal  Year 
ending  June  30,   1988,  as  satisfactorily  completed;  approves  Debit 
Contract  Modification  No.   9  in  the  amount  of  $117,760.40  and 
authorizes  final  payment  in  the  amount  of  $120,463.60  to  the 
Contractor,   San  Francisco  Grinding  Co..  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    0  1988 

at  its  meeting  of  HUOUJ  i   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  Q^^— Q^VS 

WHEREAS,  Pursuant  to  Section  6.301  of  the  Charter  and  Sections  6.30  and 
21.25  of  the  San  Francisco  Administrative  Code,  the  Board  of  Supervisors  has 
declared  that  an  actual  emergency  shall  exist  when  it  becomes  necessary  to 
procure  contractual  services  or  equipment  immediately  as  a  result  of  the 
breakdown  of  equipment,  or  for  the  installation,  repair,  construction  and 
alteration  of  crossings,  switch  work  and  special  work  when  the  same  is  done 

by  or  for  the  Municipal  Railway;  and 

WHEREAS,  State  of  California  requires  that  fixed  and  mobile  cranes  and 

hoists  be  inspected  annually  and  proof-loaded  (certified)  every  four  years. 

and 

WHEREAS,  During  the  certification  process  nine  of  the  ten  vehicles 
operated  by  the  Overhead  Lines  Department  of  the  Municipal  Railway  were 
unable  to  be  certified,  and 

WHEREAS,  The  lack  of  certification  requires  that  the  overhead  lines  be 
de-energized  during  maintenance  and  repair  on  lines,  crossings  and  switches, 
and 

WHEREAS.  The  de-energization  will  potentially  result  in  delays  to  revenue 
service  on  trolley  coach  line  and  the  Metro  System,  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission,  in  accordance  with 
provisions  of  Section  6.301  of  the  Charter  and  Sections  6.30  and  21.25  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby  confirms 
that  an  emergency  condition  exists  in  order  to  provide  for  the  most 
expeditious  and  prompt  repair  and  certification  of  vehicles  operated  by  the 
Overhead  Lines  Department  of  the  Municipal  Railway;  and  be  it  further 

RESOLVED.  That  the  Public  Utilities  Commission  requests  the  Purchaser  and 
Public  Utilities  Commission/Muni  Staff  to  proceed  as    expeditiously  as 
possible  on  this  project,  and  authorizes  the  expenditure  of  $20,000.00  for 
this  purpose  in  Fund  31-001-632042. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetin,  of  AUGUST      9  1988 


Secrctarv.  Public  Utilities  Commission 


 rm^  

PUBLIC  UTILITIES  C O IVl rvi I i>i:j I o N 

(;ITV  AND  COONjy  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS.  The  San  Francisco  Municipal  Railway  is  required  by  UMTA  to 
prepare  an  annual  Short-Range  Transit  Plan  and  Capital  Improvement  Program;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  Short-Range  Transit  Plan 
and  Capital  Improvement  Program  for  1988-93  conform  to  the  requirements  of 
UMTA  and  MTC;  and 

WHEREAS,  The  Short-Range  Transit  Plan  and  Capital  Improvement  Program 
represent  Muni's  plans  for  service,  financial,  and  capital  development  over 
the  next  five  years;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  adopts  the  San  Francisco 
Municipal  Railway  Short-Range  Transit  Plan  and  Capital  Improvement  Program  for 
1988-93. 


5083R 


/  heret>y  certify  that  tke.  fore.oin,  resolution  was  adopted  by  tHe  Puttie  Utilities  Commissior^ 

-    .  _AUfiUST  _a  1988 

at  its  meeting  of  nv^w  i    ^  /\      i/7    S  I    ■  I 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  couNTv  OF  san  fhancisco 

RESOLUTION  No. 


WHEREAS,  The  Joint  Labor-Management  Board  of  the  San 
Francisco  Municipal  Railway  will  hold  its  Fifth  Annual  Safe 
Driver  Awards  Banquet  on  August  13,  1988;  and 

WHEREAS,  Mr.  Nicholas  Gvozdich  has  achieved  33  years  of 
safe  driving,  which  is  the  highest  safe  driving  record  for  the 
Municipal  Railway  since  records  have  been  maintained;  now, 
therefore,  be  it 

RESOLVED,  That  on  the  occassion  of  the  Fifth  Annual  Safe 
Driver  Awards  Banquet,  The  Public  Utilities  Commission  hereby 
commends  Mr.  Nicholas  Gvozdich  for  his  outstanding  achievement 
of  providing  33  years  of  safe,   reliable  and  courteous  service 
to  the  people  of  the  City  and  County  of  San  Francicso;  and  be 
it 

FURTHER  RESOLVED,  That  this  Commission  expresses  its 
sincere  appreciation  to  Mr.  Nicholas  Gvozdich  and  extends  its 
best  wishes  to  him  and  his  family  for  good  health  and  happiness 
in  the  future. 


0203B 


/  herebv  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  AUGUST    9  1988 

at  Us  meeting  of. 


public;  utilities  oomivhssion 

CfTY  AND  COUNTY  OF  RAN  FRANCISCO 

RESOLUTION  No. 


WHEREAS,   MUNI'S  Maintenance  Division  needs  assistance  in 
cleaning  graffiti  from  its  vehicles  and  facilities;  and 

WHEREAS.   The  MUNI   transferred  a   total  of  $320,375  to  the 
Mayor's  Office  of  Community  Development  in  1986  to  fund  a  contract 
with  the  San  Francisco  Conservation  Corps;  and 

WHEREAS,   The  contract  was  amended   in  February  of   1988  to 
provide  an  additional  $100,000;  and 

WHEREAS,   Those  funds  have  been  depleted  and  additional  funding 
is  required  for  FY  88-89;  and 

WHEREAS.   Funding  is  available  for  FY  88-89   in  the  MUNI 
Operating  Budget  Object   109   -  Other  Contractual  Services  for  the 
purpose  of  cleaning  graffiti;   now  therefore,   be  it 

RESOLVED.   That  the  PUC  Commission  authorizes  MUNI  Railway  to 
transfer  $100,000  from  Maintenance  Object   109   (Other  Contractual 
Services)   to  the  Mayor's  Community  Development  Agency   (323536)  102 
to  extend  the  contract  period  to  June  30.    1989   in  order  to  fund  the 
services  of   the  San  Francisco  Conservation  Corps   in  graffiti  removal 
from  MUNI  vehicles  and  facilities 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  AUGUST    y  1988   

at  its  meeting  of  


yirrn-fdrv.  Pu(>Iic  Utilities  Commissmn 


PUBLIC  UTlLiritt>  COMMISialUIN 

CTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  staff  analyzed  Municipal  Railway  insurance  requirements;  and 

WHEREAS,  that  analysis  found  that  the  Municipal  Railway  can  be  considered 
underinsured,  especially  in  liability  and  extra  expense  risks;  now,  therefore, 
be  it 

RESOLVED,  that  this  Commission  authorizes  the  Assistant  General  Manager 
for  Finance,  in  cooperation  and  consultation  with  the  City  Risk  Manager,  to 
develop  and  implement  a  comprehensive  insurance  program  for  the  Municipal 
Railway;  and,  be  it  further 

RESOLVED,  that  said  insurance  program  should  provide  adequate  protections 
for  the  Municipal  Railway  in  the  event  of  a  catastrophic  property,  liability, 
business  interruption,  and  extra  expense  loss;  and,  be  it  further 

RESOLVED,  that  said  insurance  program  be  funded  through  the  existing 
insurance  appropriation  contained  within  the  fiscal  year  1988-89  Municipal 
Railway  budget. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST9j?81_^.  


at  its  meeting  of  ^ 


'{•(•rctdrv.  PubUc" Utilities  Commissimn 


PUBLIC  UTILITIES  OOMMISSION 

CfTY  ANO  COUr*rV  of  SAN  FRANCI!iC;0 


RESOLUTION  No.  ^ Jt^  fi3 


VJHEREAS,  The  Commission's  Bureau  of  Management  Information 
Systems  will  be  implementing  major  system  software  changes  and 
enhancements  in  the  coming  months;  and 

WHEREAS,  The  Bureau  of  Management  Information  Systems  is  in  need 
of  expert  technical  assistance  to  implement  said  changes  and 
enhancements;  and 

WHEREAS,  The  Commission's  Bureau  of  Management  Information 
Systems  has  professional  services  budgeted  in  the  fiscal  1987/88 
operating  budget  for  such  purposes;  and 

WHEREAS,  The  Bureau  of  Management  Information  Systems  intends  to 
implement  more  efficient  communications  technology  using  IBM's 
System  network  Architecture;  and 

WHEREAS,   The  Bureau  of  Management   Information  Systems  will  begin 
planning  and  preparing  for  operating  system  conversion;  and 

WHEREAS,  Dynasty  Systems,   Inc.   has  proven  ability  and  technical 
expertise  in  System  Network  Architecture  and  conversion  planning;  and 

WHEREAS,   funds  are  available  in  the  EY  88/89  operating  budget  of 
the  Bureau  of  Management   Information  Systems;   Therefore  be  it 

RESOLVED,   That  this  Commission  authorizes  the  PUC  General 
Manager  to  enter  into  a  contract  modification  with  Dynasty  Systems, 
Inc.  for  technical  consulting  for  a  period  not  exceeding  12  months 
and  $90,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiUHes  Commission 

AUGUST    9  1988 

at  its  meeting  of ,  


S^retarv.  Public  Utilities  Commission 


PUBLIC  UTILiriES  COMMIiii>ION 

CITV  AND  COUNTT  OF  SAN  FRANCISCO 

RESOLUTION  No.  ^^-^Oiti^^ 


WHEREAS,  The  Commission's  Bureau  of  Management  Information 
Systens  has  agreed  to  develop  a  Water/Sewer  Billing  and  Customer 
Inf ornat ion  System ;  and 

V-JHEREAS,  The  Bureau  of  Management  Information  Systems  is  in  need 
of  expert  technical  assistance  to  implement  changes  and  enhancements 
to  said  system;  and 

VJHEREAS,   Information  Systems  Associates  has  proven  ability  and 
technical  expertise  in  on-line,   real-time  programming  using  IDMS 
technology;  and 

WHEREAS,    Information  Systems  Associates  has  proven  ability  and 
knowledge  of  said  Water/Sewer  Billing  System;  and 

WHEREAS,   Funding  of  $56,000  available  as  a  workorder  from  the 
Department  of   Public  Works;  and 

WHEREAS,   Funding  of  $84,000  is  available  in  the  FY  88/89 
operating  budget  of  the  Bureau  of  Management  Information  Systems 
now;  Therefore  be  it 

RESOLVED,   That  this  Commission  authorizes  the  General  Manager  of 
the  PUC  to  enter   into  a  contract  modification  with  Information 
Systems  Associates  for  technical  consulting  for  a  period  not  to 
exceed  12  months  and  $140,000. 


/  hereby  certify  that  the  foregoing  resolution  u>as  adopted  by  the  Public  Utilities  Commission 

^    ,  AUGUST    y  1988-   

at  I  ts  meeting  of  _   - 

^-Sfcri'/arv,  I'ublirb' fill  ties  Commissio^f 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COliNrr  OF  SAN  FRANCISCO 


RESOLUTION  No.  88~0^S5 


\JHEREAS,  The  Municipal  Railway  has  received  a  grant  from  the  U,  S. 
Urban  Mass  Transit  Adninistration  for  upgrade  of  Public  Information 
Facilities  and  Systems,  AND 


VJHEREAS,   The  Municipal  Railway  has  requested  the  Commission's  Bureau 
of  Management  Information  Systems  execute  the  information  systems 
portion  of  the  grant,  AND 


WHEREAS,  The  Bureau  of  Management  Information  Systems  requires 
expert,  technical  assistance  to  implement  said  systems,  AND 


VJHEREAS,  RC  Research  and  Associates  possess  said  technical 
expertise,   THEREFORE  BE  IT 


RESOLVED,   The  Commission  authorizes  the  General  Manager  to  enter 
into  a  contract  modification  with  RC  Research  and  Associates  for  an 
amount  not  to  exceed  $85,000  at  an  hourly  rate  of  $45.00,   funded  by 
a  grant  from  the  U.   S.   Urban  Mass  Transportation  Administration, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^  AUGUSL -9^1988 


.'cn-lurv.  Public  Utilities  Commissio 
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88-145 


Call  to  Order :     2 :02  P.M. 


Present:      Vice  President  Arthur  V.  Toupin,  Commissioner  Jeffrey  Lee, 
Commissioner  Sherr i  Chiesa,  Commissioner  Rodel  E .  Rod is 

Excused:       President  H.  Welton  Flynn 

Vice  President  Arthur  V.  Toupin  presided  at  the  meeting. 


By  Common  Consent,  the  Minutes  of  Regular  Meeting  of  August  9,  1988 
were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Lee,   seconded  by  Chiesa,   the  following 
resolution  was  adopted: 

88-0286         MR       Approving  free  transportation  for  800  children  living 
in  San  Francisco  Housing  Authority  complexes,  to 
attend  a  Giants  baseball  game  on  September  10,  1988. 

VOTE:     Ayes  -  Toupin,   Lee,   Chiesa,  Rodis 


On  motion  of  Lee,   seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

88-0287         MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$405,000.00. 

VOTE:     Ayes  -  Toupin,   Lee,  Chiesa,  Rodis 


On  motion  of  Lee,  seconded  by  Chiesa,  the  followihg 
resolution  was  adopted: 

88-0288         MR      Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$248,146.15,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  July,  1988. 

VOTE:     Ayes  -  Toupin,   Lee,   Chiesa,  Rodis 
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On  motion  of   Lee ,   seconded  by  Chiesa,   the  following 
resolution  was  adopted : 

88-0289         MR       Awarding  Municipal  Railway  Contract  No.  MR-866,  Cable 
Car  Barn  -  Turntable  Rehabilitatiion,   in  the  amount 
of  $67,869.00,   to  Valentine  Corporation,  Contractor. 

VOTE:     Ayes  -  Toupin,   Lee,  Chiesa,  Rodis 


On  motion  of  Lee,  seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

88-0290        WD      Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-1946,  Crystal 
Springs  Reservoir  -  Spill  Valves,  as  satisfactorily 
completed;   approving  Credit  Contract  Modification  No. 
2   in  the  amount  of  $7,615.49;   authorizing  an 
extension  of  time  for  unavoidable  delays  of  four 
working  days;   and  authorizing  final  payment  in  the 
amount  of  $6,354.73     to  the  Contractor,  Power 
Engineering  Contractors. 

VOTE:     Ayes  -  Toupin,   Lee,   Chiesa,  Rodis 


On  motion  of  Lee,  seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

88-0291         E        Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  that  the  position  of  Class  No.  5256, 
Mechanical  Engineer,   in  the  Utilities  Engineering 
Bureau  be  filled  immediately. 

VOTE :     Ayes  -  Toupin ,   Lee ,  Ch iesa ,  Rodis 


On  motion  of  Lee,   seconded  by  Chiesa,   the  following 
resolution  was  adopted: 

88-0292        WD       Requesting  the  Controller  to  draw  a  warrant  in  favor 
of  John  Nees,  Executor  of  the  Estate  of  Dr.  Roberta 
Fenlon  in  the  amount  of  $80,000.00,   in  full 
settlement  of  claim  against  the  San  Francisco  Water 
Department  arising  from  property  damage  sustained 
following  a  water  service  line  break  at  211  Edgewood 
Street,   in  San  Francisco. 

VOTE:     Ayes  -  Toupin,   Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,   seconded  by  Lee,   the  following 
resolution  was  adopted: 

88-0293        WD       Authorizing  the  General  Manager  and  Chief  Engineer  of 
the  Water  Department  to  negotiate  a  professional 
services  agreement  with  Camp  Dresser  and  McKee  for 
the  initiation  and  performance  of  Water  Quality 
Planning  Studies . 

VOTE;     Ayes  -  Toupin,   Lee,  Chiesa,  Rodis 
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On  motion  of  Rodis,    seconded  by  Lee,   the  following 
resolution  was  adopted: 

88-0294         MIS     Authorizing  the  General  Manager  of  the  PUC  to  enter 
into  a  contract  modification  with  Infomanage,  Inc. 
for  technical  consulting  for  a  period  not  to  exceed 
12  months  and  $140,000,   increasing  the  scope  of  work 
to  include  final  implementation  of  systems  for  the 
Water  Department  and  Municipal  Rai Iway . 

VOTE:     Ayes  -  Toupin,   Lee,  Chiesa,  Rodis 


On  motion  of  Lee,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0295         E         Approving  plans  and  specifications  as  recommended  by 
staff  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.   801,   J-Line  Connection  -  General 
Construction. 

VOTE:     Ayes  -  Toupin,   Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Lee,  the  following 
resolution  was  adopted: 

88-0296         E        Rejecting  all  bids  received  for  San  Francisco  Water 
Department  Contract  No.  WD-1990,   Crystal  Springs 
Pipeline  No.   1,  Replace  Section,   and  authorizing 
readvertisement  of  the  contract  under  San  Francisco 
Water  Department  Contract  No.  WD-1990R. 

VOTE:     Ayes  -  Toupin,   Lee,  Chiesa,  Rodis 


On  motion  of  Lee,  seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

88-0297         E        Awarding  Hetch  Hetchy  Water  and  Power  Contract  No. 

HH-797R,  Cherry-Eleanor  Pump  Station,  in  the  amount 
of  $2,938,396.00  to  Stacy  and  Witbeck,  Westbay  and 
Nationwide,  A  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Toupin,   Lee,  Chiesa,  Rodis 


On  motion  of  Chiesa,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

88-0298        CC       Authorizing  a  total  moratorium  on  a  certain 

9,850-acre  grazing  lease  parcel  on  Water  Department 
watershed  land  in  Alameda/Santa  Clara  Counties, 
during  the  six-month  period  from  May  1,  1988  through 
October  31,   1988,   and  also  waiving  rent  during  this 
period . 

VOTE:.     Ayes  -  Toupin,   Lee,  Chiesa,  Rodis 
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Copies  of   the  above  resolutions  are  on   file   in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Report  of  the  General  Manager 

Transportation  for  Housing  Authority  Children 

Resolution  No.  88-0286  —  Approving  free  transportation  for  800 
children  living  in  San  Francisco  Housing  Authority  complexes,  to 
attend  a  Giants  baseball  game  on  September  10,  1988. 

Mr.  Dean  W.  Coffey,  General  Manager  of  Public  Utlities,  reported  that 
a  request  had  been  received  today  for  transportation  and  that  Mr. 
William  G.   Stead,   General  Manager,   Municipal  Railway,   was  here  to 
make  a  presentation  to  the  Commission. 

Mr.  Stead  said  that  the  Municipal  Railway  had  received  a  request  from 
the  San  Francisco  Housing  Authority  and  from  the  Mayor's  office, 
asking  that  the  department  provide  free  transportation  for  800 
children  who  live  in  San  Francisco  Housing  Authority  complexes,  to 
attend  a  Giants  baseball  game  on  September  10th.     Mr.   Stead  said  that 
after  reviewing  this  request  with   the  Mayor's  office  and  the  Housing 
Authority,  he  felt  it  should  be  given  special  consideration,   and  that 
Mr.  Lou  Lillian  and  Mr.   Michael  Kelly  of  the  Housing  Authority  were 
present  to  answer  any  questions. 

President  Toupin  said  he  understood  that  this  would  be  the  only  way 
these  children  could  go  to  the  baseball  game.     Mr.   Stead  said  that 
was  correct  and  that  he  felt  the  Housing  Authority  should  be  asked  to 
find  the  funds  to  subsidize  Muni  for   the  cost  of  providing  this 
service.     Commissioner  Toupin  asked  if  they  had  offered  a  subsidy. 

Mr.   Lou  Lillian,  Vice  President  of  the  San  Francisco  Housing 
Authority,   replied  in  the  negative  and  expressed  the  opinion  that  he 
would  like  the  Commission  to  review  the  long-term  policy  on  this  type 
of  thing. 

Mr.   Stead  stated  he  felt  that  after  this  request  is  accepted,  the 
Department  should  be  asked  to  present  a  policy  statement  for  adoption 
by  the  Commission  that  would  deal  with  these  types  of  issues  in  the 
future . 

President  Toupin  asked  what  the  cost  of  this  transportation  would 
be.     Mr.   Coffey  stated  that  he  had  estimated  a  "thumb-nail"  cost  of 
about  $12,000  and  that  any  extension  of  the  privilege  of  free 
transportation  must  be  approved  by  the  Public  Utilities  Commission. 

President  Toupin  asked  if  in  providing  this  transportation  we  were 
covered  by  insurance  and  Mr.   Stead  replied  that  we  are  self-insured. 

Mr.  Lillian  of  the  Housing  Authority  said  that  in  working  with  the 
Muni's  Public  Affairs  Office,   the  cost  had  been  figured  to  be  more 
like  $400.     He  said  the  Giants  had  donated  1500  tickets. 
Approximately  700  tickets  will  go  to  public  housing  children  living 
within  walking  distance  of  Candlestick  and  for  the  balance  of  800 
children  who  live  in  other  public  housing  sites  scattered  throughout 
the  City,   the  Housing  Authority  would  be  asking  for  a  coupon, 
transfer  or   ticket  of  some  sort.     Mr.   Lillian  said  that  the  student 
fares  are  normally  a  quarter   for   regularly  scheduled  service,  so  he 
figured  the  total  cost  would  be  about  $400. 
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Mr.   Stead  said  that  Muni,   in  providing  service  to  the  children,  will 
have  to  put  on  extra  equipment  which  may  not  be  $6,000  worth  but  for 
4  or  5  extra  busses  out  there  would  still  cost  about  $3, 000,     He  said 
Muni  provides  service  to  the  ballpark  at  $4.00  per  person  but  if 
service  is  overloaded  and  there  are  people  waiting,  other  busses  are 
called  in,  thereby  increasing  the  cost  in  overtime  pay.     So ,   it  could 
be  as  cheap  as  Mr.  Lillian  says  or  more  expensive  if  it's  a  popular 
game  with  more  people  attending,   requiring  several  busses  on  overtime. 

Commissioner  Lee  asked  Mr,  Stead  for  an  explanation  as  to  how  the 
Commission  could  grant  this  request  and  deny  other  such  requests  in 
the  future. 

Mr.  Stead  said  he  feels  it  would  be  extremely  difficult  to  do  so,  and 
that's  why  policy-making  is  reserved  for  the  Commission. 

President  Toupin  said  he  felt  the  Commission  should  let  the  record 
show  that  this  is  a  request  for  children  who  have  the  opportunity  to 
go  to  a  baseball  game  because  the  Giants  have  furnished  the  tickets, 
and  that  they  wouldn't  be  able  to  go  to  the  game  but  for  the  fact 
that  we  are  doing  this.     He  stated  the  record  should  also  show  that 
this  is  being  done  at  a  time  of  dire  straits  for  both  the  Housing 
Authority  and  the  Municipal  Railway,   and  that  this  is  not  to  be  taken 
as  a  precedent  for  any  other  similar  request.     President  Toupin  went 
on  to  say  he  felt  this  ought  to  be  part  of  the  record  and  should  be 
noted  on  the  resolution,   and  then  if  anything  like  this  comes  up 
again  it  would  be  considered  brand  new  then. 

President  Toupin  asked  if  there  were  any  motions.     Commissioner  Lee 
moved  for  approval,  based  on  the  reservation  that  President  Toupin 
expressed.     Commissioner  Chiesa  seconded  the  motion  for  approval. 

Resolution  No.   88-0286,   as  modified,  was  unanimously  adopted. 
$1 . 00  Fare  Boxes 

Mr.  Coffey,  asked  Mr.   Edward  Harrington,   Acting  Assistant  General 
Manager  of  Finance,   to  make  a  presentation  on  the  dollar-bill  fare. 

Mr.  Harrington  said  he  felt  that  the  long-term  solution  to  accepting 
dollar  bills  would  be  new  fare  boxes  at  an  estimated  cost  of  about 
$7-1/2  million  dollars,   fundable  out  of  federal  and  state  grants.  He 
said  we  had  $2-1/2  million  dollars  available  right  now.  The 
department  will  begin  soliciting  proposals  and  hopefully  will  be  able 
to  award  a  contract  by  January,   and  by  April  or  May  will  have  $2-1/2 
million  worth  of  fare  boxes  and  collection  equipment.     He  said  that 
staff  was  looking  at  completing  the  LRV  fleet  first.     We  can't  have 
some  diesel  coaches  on  the  new  fare  box  equipment  and  some  diesel 
coaches  on  the  old  fare  box  equipment  because  the  way  funds  are 
extracted  is  completely  different.     So,  we  have  to  go  mode-by-mode, 
or  location-by-location.     Another  $5  Million  Dollars  in  grant  funds 
will  be  needed  to  do  the  rest  of  the  fleet.     He  are  hopeful  that 
would  be  in  place  by  the  Spring  of  1990.     That's  the  long-term 
solution.     The  short-term  solution  would  be  the  Candlestick  fare 
box.       The  department  has  450  of  those  now,   however,  only  half  of 
them  are  operable.     It  would  take  about  $2,000  or  $3,000  working  with 
Muni  employees,  and  about  a  month  to  get  all  450  of  the  boxes  in  full 
operation.       We  propose  to  put  these  only  on  diesel  coaches.  So, 
within  a  month  to  6  weeks,   if  all  goes  per  schedule,   someone  could  go 
onto  any  diesel  coach  within  the  City  and  put  a  dollar  bill  into 
these  fare  boxes. 
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At  the  same  time  we  order  new  fare  boxes  for  the  LRV's,  we  would 
order  change  machines  for  the  LRV  stations  that  are  not  BART/MUNI 
stations.     Those  stations  would  have  change  machines  within  probably 
4  or  5  months.     The  LRV's  would  be  equipped  by  late  Spring.  The 
trolley  coaches  would  have  to  wait  a  year  and  a  half  or  almost  2 
years  from  now.     The  other  option  is  to  build  another  350  of  the 
Candlestick  boxes  at  a  cost  of  $60,000  using  Muni  employees.  We 
would  not  want  to  do  that  unless  the  Commission  felt  that  it  was  so 
overwhelmingly  important  to  have  these  boxes  on  the  trolley  vehicles 
in  a  short  period  of  time.   If  the  Commission  wants  staff  to  go  ahead 
with  the  trolley  busses,  we  would  come  back  at  the  next  meeting  with 
a  resolution  that  would  authorize  spending  the  money. 

President  Toupin  authorized  staff  to  proceed  with  the  proposal. 
Low  Income  Fares 

Mr,   Harrington  reported  on  the  staff  work  regarding  the  possibility 
of  establishing  a  special  fare  for  low  income  people.     He  said  that 
the  population  of  the  City  is  about  750,000.     About  143,000  of  those 
are  seniors.     46,000  of  those  seniors  would  be  considered  to  be  in 
poverty,   by  Federal  standards.     Fast  Pass  sales  are  158,000  per 
month .     About  28,000  of  passes  are  discount  passes .     We  don ' t  know 
what  portion  of  the  discount  are  for  seniors  and  what  portion  are  for 
handicapped.     It  is  certain  that  the  majority  are  seniors.     Of  the 
46,000  seniors  who  we  would  think  would  qualify,  per  the  Commission 
on  Aging  statistics,  only  about  13,000  have  taken  advantage  of  SSI. 
And  about  5500  handicapped  people  are  on  SSI. 

In  order   to  implement  a  program,   first,  we  would  have  to  establish 
some  kind  of  eligibility  for  a  discount.     Then,   either  we  would 
verify  the  income  level  or  use  the  Department  of  Social  Services  to 
verify  that  people  that  are  on  SSI  or  General  Assistance.     Or,  we 
could  use  some  other  organization  to  verify  eligibility.     What  that 
tends  to  do  is  to  miss  the  working  poor,   but  it  does  get  the  very 
poor.     Once  eligibility  is  verified  we  could  use  a  photo  ID.  This 
would  have  potential  of  preventing  people  from  buying  multiple  passes 
and  selling  them  to  friends.     We  don't  know  if  we  are  hitting  the 
target  population  unless  we  take  passenger  surveys. 

There  is  also  the  possibility  of  extending  this  to  the  people  on 
General  Assistance.     There  are  about  42,000  cases  that  the  Department 
of  Social  Services  handles  that  are  really  about  20,000  people.  We 
have  no  idea  if  those  20,000  people  are  current  users  of  the 
Municipal  Railway.     The  Department  of  Social  Services  has  offered  to 
send  out  a  questionnaire  with  the  next  monthly  mailing  that  goes  out 
to  these  people  but  we  didn't  want  to  do  that  if  it  would  raise  a  lot 
of  hopes  without  a  sense  from  the  Commission  as  to  whether  they  would 
be  interested  in  doing  that  kind  of  an  outreach.     So,  basically,  we 
are  coming  to  the  Commission  today,  saying  that  it  looks  like  we  may 
be  handling  the  seniors  very  well.     If  you  want  to  extend  this,  we 
would  send  out  mailers  to  people  or  questionnaires. 

President  Toupin  expressed  the  opinion  that  he  would  like  to  see  this 
go  a  little  bit  further  because  there  are  a  lot  of  seniors  who  can 
afford  full  fares  and  we're  giving  the  discount  to  everybody.  If 
there  is  a  fairer  way  of  doing  it,   it's  worthwhile  exploring. 


88-151 


Mr.   Harrington  added  that  the  GAIN  Program   (Greater  Avenues  Through 
Independence),   that  the  Department  of  Public  Service  will  start 
operating  in  a  few  months,   will  be  able  to  get  Federal  and  State 
funds  to  pay  for  transit  for   these  people.     We  are  working  on  a 
program  that  within  the  next  few  years  should  start  bringing  in  about 
$2-1/2  to  3  million  annually. 


THEREUPON  THE  MEETING  WAS  ADJOURNED  TO  EXECUTIVE  SESSION:      2:53  P.M. 


********* 


ROMAINE  A.  BOLDRIDGE 
Secretary 


88-152 


PUBLIC  Ul  ILM  lES  OOMMISialUN 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,  Mayor  Agnos,  the  San  Francisco  Housing  Authority,  and 
the  San  Francisco  Giants  have  endorsed  a  special  promotion  to  honor 
1,500  children  who  live  in  San  Francisco  public  housing  developments;  and 

WHEREAS,  This  promotion  includes  free  admission  to  the  San 
Francisco  Giants  baseball  game  on  Saturday  afternoon,  September  10, 
1988;  and 

WHEREAS,  800  of  these  children  have  no  affordable  transportation 
to  and  from  Candlestick  Park;  and 

WHEEIEAS,  The  San  Francisco  Public  Utilities  Conimlsslon  desires 
to  join  with  other  City  agencies  and  with  private  sponsors  to  recognize 
the  youths  who  live  In  San  Francisco's  public  housing;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  authorizes  free  Municipal  Railway 
service,  on  regular  service  and  ballpark  service  vehicles,  to  and  from 
Candlestick  Park  on  Saturday.  September  10,  1988,  for  up  to  800  children 
residing  in  San  Francisco's  public  housing  developments;  and  be  It 
further 

RESOLVED,  That  this  action  shall  not  be  taken  as  a  precendent 
for  any  other  similar  request. 


> 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeUn,  of  AUGUST  ^31988 


'ecfetary.  Public  Utilities  Commis slon 


CITY    AND    COUNTY    OF    SAN  FRANCISCO 

Resolution  No«  ^ti""  3  


8-23-88 


RESOLVED         That  on  recommendation  of  the  General  Manager  of 
ublic  Utilities,    the  Manager,    Bureau  of  Claims  and  Contracts;  thereof 
nd  the  city  Attorney,    this  Commission  approved  and  hereby  requests  the 
ontroller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
r  wlu  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


laimant 


Acdt.No. 
&  Prayer 


Non-libiqated  Settlements 


None 


Typ€ 


Accident 
Date 


PI/ 
PD 


Settlement 


Litigated  Settlements 


Lorey  Freeborn 


82B1436-2 
$40,000 . 00 


2-7+         2-18-83  A 
(Cl:2-19-83) 


$  90,000.00 


Joseph  Koontz 


86B5062-1  22-3 
$2,000,000.00 


8-26-86 


315,000.00 


Judgments 


None 


$405,000.00 


Index 


632091       Sub-object  1450 


Total  Settlements : 


(2) 


I  hereby  certify  that  foregoing  resolution  ^^^^^^P^^^.^^^ , 
Public  Utilities  Commission  at  its  meeting  of  August  23,  198H, 


8-23-88 


PUBLIC  UTILIflES  COMMISSION 

CfTV  AND  COUhfTY  OF  SAN  FRANCISCO 


No.  ^ 


RESOLVED,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.   77-0184,  adopted 
April  12,    1977,   payment  of  claims  in  the  amount  of 
$248,146.15,   made  by  the  Municipal  Railway,   month  of 
July,    1988,   per  Revolving  Fund  Direct  Payment  Nos.: 
CLOOll,   CL0020   and  per  Revolving  Fund  Direct  Payment 
Nos.:   CL0003,   CL0004 ,   CL0005,   CL0006,   CL0014,  CL0015, 
CL0016,   CL0017,   CL0018,   CL0019,   CL0183,   CL0185  and 
CL1200 . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FHANCI&CO 

RESOLUTION  No.  ^   


WHEREAS,   The   work  specified   under  Municipal   Railway  Contract 
No.    MR-866   Cable   Car  Barn  -  Turntable   Rehabilitation   is   to  be 
funded   under  Fund   31-955-714931-601-01  ,    FMS   Account   y/921131;  and 

WHEREAS,    Three   bids   for   this  work  were   received   and  opened 
publicly   on  July   29,    1988;    now,    be  it 

RESOLVED.    That    this   Commission   hereby   awards    the   work  as 
specified    under   Municipal   Railway   Contract   No.    MR-866.    Cable  Car 
Barn   -   Turntable   Rehabilitation   to   Valentine    Corporation.  Ill 
Pelican  Way,    San   Rafael,    OA   94901    in   their   bid    amount    of  i67,869.00 
and    rejects   all   other   bids    for    this  work. 


/  hereby  certify  that  the  foregoing  resolution  u,as  adopted  hv  the  Puhlic  Utilities  Commission 

^    f  SUGUST23J988 

at  its  meeting  of  "V""^  s*^-^^— — 


Secn-Uirw  PulrUc  UliUtit  s  CommissMri 


PUBLtC  UTILI  TIES  COMfVlli>i>lON 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


No,  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
San  Francisco  Water  Department  Contract  No.  WD-1946,  Crystal  Springs 
Reservoir  -  Spill  Valves,  as  satisfactorily  completed;  approves  Credit 
Contract  Modification  No.  2  in  the  amount  of  $7,615.49,  authorizes  an 
extension  of  time  for  unavoidable  delays  of  four  working  days;  and 
authorizes  final  payment  in  the  amount  of  $6,354.73  to  the  Contractor, 
Power  Engineering  Contractors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

.„^„,  AUGUST    23  1988   

at  its  meeting  of    


'ecTL-lary.  Public 


Uties  Commissidk 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTT  OF  SAN  FRANCISCO 

RESOLUTION  No  


WHEREAS,  The  incumbent  Roy  DePaoio  in  the  position  of 
Mechanical  Engineer  of  the  Utilities  Engineering  Bureau  will 
retire  on  September  16,  1988,  with  sixty  three  (63)  days  of 
vested  sick  leave  credits  for  which  he  is  entitled  to 
compensat  ion ;  and 

VfHEREAS,  NormallY,  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  sick  leave  credits  cannot  be  made  until 
such  payment  has  been  recovered  from  appropriations  made  for 
personal  services,  except  where  Department  requirements  are  such 
that  said  position  must  be  filled  immediately;  and 

WHEREAS,  The  vacancy  of  this  position  over  a  long  period  of 
time  will  deprive  the  UEB  of  critical  engineering  resources  and 
would  adversely  affect  the  Bureau' s  mechanical  engineering 
capabilities;  now  THEREFORE,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be 
filled  immediately  per  Section  10,  Subsection  7  of  the  Annual 
Appropriation  Ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


RESOLVED,  that  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department,   the  Manager  of  the  Claims  and 
Contracts  Bureau,   and  the  City  Attorney,   this  Commission  approves  and 
hereby  requests  the  Controller  to  draw  a  warrant  in  favor  of 
John  Nees,   Executor  of  the  Estate  of  Dr.   Roberta  Fenlon  in  the  amount 
of  $80,000.00,   in  full  settlement  of  the  claim  against  the 
San  Francisco  Water  Department  arising  from  property  damage  sustained 
following  a  water  service  line  break  at  211  Edgewood  Street,  in 
San  Francisco,  California,  between  October,   1981,   and  September,  1986 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at      meeUn,  of  AUGUST      23  1988 


'Secretary.  Public  Utilities  Commissiiffi 


PUBLIC  UTILITIES  COMMISSION 


CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS ,  This  Commission  by  its  Resolution  No .  88-0 148 
adopted  April  26,  1938  authorized  the  San  Francisco  Water 
Department  to  request  proposals  from  Consultants  to  initiate 
water  quality  investigations  and  perform  pilot  plant  studies  to 
evaluate  the  treatability  of  the  various  San  Francisco  water 
system  surface  supply  sources  with  respect  to  new  water  quality 
standards  defined  in  the  Safe  Drinking  Water  Act  Amendments  of 
1986  and  additions  to  Title  22  of  the  California  Administrative 
Code;  and 

WHEREAS,  After  thorough  evaluation  of  all  proposals  and  oral 
interviews,  the  Selection  Committee  recommended  the  employment  of 
Camp  Dresser  and  McKee  to  provide  the  required  professional 
services;  now,  be  it  therefore 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Department 
to  negotiate  a  professional  services  agreement  with  Camp  Dresser 
and  McKee  for  the  initiation  and  performance  of  Water  Quality 
Planning  Studies. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AlinilST    n  WRR 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.   8S  0^3^ 


WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems 
has  agreed  to  implement  a  Water/Sewer  Billing  and  Customer 
Information  System;  and 

VJHEREAS,  The  Bureau  of  Management  Information  Systems  has  agreed  to 
make  enhancements  to  the  MUNI  Vehicle  Maintenance  System;  and 

WHEREAS,   Infomanage  Inc.  has  proven  expertise  in  said  systems;  and 

WHEREAS,  Infomanage  Inc.  has  proven  ability  and  technical  expertise 
in  on-line,   real  time  programming  using  IDMS  technology;  and 

WHEREAS,  Funding  of  $90,000  is  available  in  Object  102  (professional 
services)   of  the  MUNI  Operating  Budget;  and 

WHEREAS,   Funding  of  $50,000  is  available  in  the  supplemental 
appropration  for  the  administration  of  a  Water  Rationing  Program 
now;    THEREFORE  BE  IT 

RESOLVED,   That  this  Commission  authorizes  the  General  Manager  of  the 
PUC  to  enter  into  a  contract  modification  vjith  Infomanage,   Inc.  for 
technical  consulting  for  a  period  not  to  exceed  12  months  and 
$140,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

ftiimir*"^        oO  1000 


PUBLfC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


88-0:^35 

RESOLUTION  No  


WHEREAS,  Under  Municipal  Railway  Contract  No.  801.  the  general 
construction  of  the  J-Line  Connection  is  to  be  performed;  and 

WHEREAS,  This  Commission,  before  acting  on  the  subject  project,  has 
reviewed  and  considered  the  information  contained  in  Motion  No.  9676M 
which  summarized  the  Final  EIR  prepared  by  the  San  Francisco  Department 
of  City  Planning  and  adopted  by  the  San  Francisco  Planning  Commission  on 
April  21,  1983;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for 
Municipal  Railway  Contract  No.  801,  J-Line  Connection  -  General 
Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AlifiUSI  2iJ9B8  


Secretary,  Public  Utiliti 


tilities  Commission  v 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

88-0^^96 

RESOLUTION  No  


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No. 
WD-1990,  an  800  feet  long  section  of  48  inch  diameter  pipeline  is  to  be 
installed  in  San  Mateo  County;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
July  26,  1988;  and 

WHEREAS,  This  Commission's  Office  of  Contract  Compliance  has 
determined  that  the  first,  second  and  third  lowest  bidders  did  not  meet 
the  MBE/WBE  goals  specified  for  the  contract;  and 

WHEREAS,  The  Utilities  General  Counsel  determined  that  the  bid 
submitted  by  the  fourth  lowest  bidder  was  non-responsive  since  the  bid 
was  submitted  on  an  incorrect  bid  sheet  which  did  not  include  all  of  the 
bid  items  to  be  included  in  the  contract;  and 

WHEREAS,  The  bid  submitted  by  the  fifth  lowest  bidder  exceeded 
the  Engineer's  Estimate  by  more  than  21%;  and 

WHEREAS,  It  is  the  recommendation  of  UEB  staff  that  all  bids  be 
rejected  and  the  contract  be  readverti sed;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  received 
for  San  Francisco  Water  Department  Contract  No.  WD-1990  -  Crystal 
Springs  Pipeline  No.  1,  Replace  Section,  and  authorizes  readverti sement 
of  the  contract  under  San  Francisco  Water  Department  Contract  No. 
WD-1990R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

-    /  AUGUST    23  1988 

at  Its  meeting  of.    huuuo  i  


PUBLfC  UTILITIES  COMMISSION 


COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS ,  Under  Hetch  Hetchy  Water  and  Power  Contract  No . 
HH-797R,  construction  of  Cherry-Eleanor  Pump  Station  is  to  be  completed 
at  Lake  Lloyd;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
August  10,  1988;  and 

WHEREAS,  Implementation  of  bid  preferences  provided  for  in 
Ordinance  No.  139-84  (San  Francisco  Administrative  Code  Chapter  12-D) 
for  Local  Business  and  for  Minority  and  Women  Bidders  result  in  the 
determination  that  the  contract  be  awarded  to  Stacy  and  Witbeck,  Westbay 
and  Nationwide,  A  Joint  Venture,  who  submitted  a  bid  in  the  amount  of 
$2,938,396.00;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Water 
and  Power  Contract  No.  HH-797R,  Cherry-Eleanor  Pump  Station,  in  the 
amount  of  $2,938,396.00  to  Stacy  and  Witbeck,  Westbay  and  Nationwide,  A 
Joint  Venture,  P.  0.  Box  880778,  San  Francisco,  California  94188  and 
rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    &USUST     2  ■•^  1988  


PUBLIC  UTILITIES  COMMISSION 


C/TY  AND  COUNTY  OF  ^lAN  FHANCI300 

RESOLUTION  Na  


WHEREAS,   pursuant  to  Resolution  No.   88-0215  adopted 
June  14,   1988,  Commission  authorized  a  moratorium  on  eleven  (11) 
grazing  leases  for  a  six  months'   period  commencing  May  1,  1988 
through  October  31,    1988;  and 

WHEREAS,   one  of  the  aforementioned  grazing  lease  was 
for  a  partial  moratorium  involving  3,260  acres  of  the  certain 
9,850  acre  lease  parcel   leased  to  Boyd  M.   Olney,   Jr.,  d.b.a. 
Four  Bar  Cattle,  which  lease  expires  October  31,    1988;  and 

WHEREAS ,   Commi ssion  now  approves  and  authorizes 
moratorium  on  the  remaining  6,590  acres   (9,850   less  3,260  acres) 
for  the  balance  of  the  lease  year   (3  months,  August  1,  1988) 
subject  to  certain  conditions  on  file  with  San  Francisco  Water 
Department;   now  therefore,   be  it 

RESOLVED,   that  no  rent  shall  be  charged  to  Lessee 
during  the  three  (3)  month  moratorium  period  for  the  6,590  acre 
portion  of  the  lease;   and  be  it  further 

RESOLVED,   that  the  General  Manager,   Public  Utilities, 
is  hereby  authorized  to  extend  in  whole  or  in  part  this 
moratorium  as  necessary  to  protect  the  Watershed,   for  a  period 
not  to  exceed  an  additional  six  months  on  the  same  terms  and 
conditions . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AU6UST  23  1988  


'ecretary,  Pufmc  Utilities  Commtssim 


-r  ^   — ^^^"^^ 
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TRANSPORT  WORKERS  UNION  OF  AMERICA 


BOBBIE  L.  BROWN 
PRESIDENT 
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RAY  J,  ANTONIO 

SECRETAflY -TREASURER 


CLAIRE  CALDWELL 
RECORDING  SECRrrABY 


WILLIAM  K.Y.  JUNG 
STAFF  REPRESENTATIVE 
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CHARLES  FLINTROY 
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LOCAL  250-A— AFL-CIO 
660  Howard  Street.  3rd  Floor  WS)  543-4970 

SAN  FRANCISCO.  CALIFORNIA  94105 


July  1 .  T 


Mr    Dean  Coffey,  General  Manager 
PUBLIC  UTILITIES  COMMISSION 
Room  287,  City  Hall 
San  Francisco,  CA  94102 

Dear  Mr.  Coffey:  i 

This  morning  at  approximately  10:00  a.m.,  the  Muni  hand-del ivered 
a  COPY  of  the  proposed  service  cuts  and  abandonmenis  of  serv  ce 
scheduled  for  the  Public  Utilities  Commission  meeting  for  action 
on  Tuesday.  July  5,  1988. 

Upon  immediate  review  of  Muni's  proposed  service  cuts,  we  find 
that  the  cuts  will  have  an  adverse  affect  on  the  terms  and 
conditions  of  employment  of  our  members,  and  a  direct  violation 
of  S  ctiSn  7  of  the  Memorandum  of  Understanding  between  the  City 
aL  this  Union  for  period  April  1  ,  1988  to  June  30,  1  989.  which 
states  : 

"7     The  Union  will  work  with  GMPUC  in  reviewing  any 
proposed  service  cuts  on  Muni,  to  explore  alter- 
natives and  the  impact  of  the  cuts  on  the  budget 
If  the  Union  agrees  that  service  cuts  are  required 
in  liqht  of  the  budget  situation,  the  Union  will 
work  in  good  faith  with  GMPUC  on  seeking  approval 
for  such  proposed  service  cuts." 

We  attempted  to  contact  you  to  discuss  these  proposed  cuts  and 
to  explore  alternatives  as  required,  but  you  were  ^^'^'^f^^' 
We  ?hen  tried  to  contact  the  Muni  General  Manager    but  he.  too. 
was  not  available.    At  approximately  4:30  p.m.  today,  we  spoke 
with  Muni's  Director  of  Schedule  Department  and  requested  a 
formal  meeting  to  discuss  these  cuts,  but  he  stated  to  us: 

there  is  nothing  to  discuss  since  the  Union 
has' been  given  a  copy  of  the  service  cuts  package 
being  sent  to  the  PUC." 
Please  .now  also  that  since  t>,e  continuance  of^the  Cc^isslon^s 

Ue'd  To  9  to'dis'cus;  the  i.pact  of  these  cuts  on 

ore  ent  working  conditions,  or  the  impact  of  these  cuts  on  the 
Mun's  budget  with  employee  lay-offs  and  fare  increases. 


Mr.  Dean  Coffey,  General  Manager 
PUBLIC  nilLITIES  COMMISSION 


Page  2 
July  1  .  1988 


Muni's  proposed  service  cuts  are  deep  and  extensive  without  this 
Union's  input  whatsoever.    We  are  not  convinced  that  the  reductions 
in  service,  which  also  involve  discontinuance  of  routes  and 
abandonment  of  lines  are  safe  to  operate  taking  into  account  the 
health,  safety,  and  welfare  of  operators  and  passengers. 

We  would  therefore  request  that  you  meet  and  confer  with  this 
Union  on  Muni's  proposed  service  cuts  as  required  by  our  MOU 
We  would  further  request  that  no" action  be  .taken  on  this  matter 
until  the  the  meet  and  confer  session  is  concluded. 

Very  truly  yours, 


^d^^r^  ravFantonio 

President  Secretary-Treasurer 
dw/ope-3-afl-cio  {142) 


cc:    Mayor's  Office 

Employee  Relations  Division 
PUC  Commissioners 
■  Muni  General  Manager 
Larry  Martin,  Int'l  Rep. 


